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TO THE 


Sir Oralndo Bridoman, Knight 


and Baronet, Lord Keeper of His Maje- 
ſties Grear Seal of England', and Lord Chief 


Juſtice of His Majeſties Court cf Common Pleas, 


Sir John Keyling Knight , 


Lord Chief Juſtice of Ezglar.l. 


Sir . Matthew Hales Knight, 


Lord Chief Baron of His Majeſties  ., 
Exchequer; + 


And to the reſt of the Juſtices and Barons 
appointed by 


ACT of PARLIAMENT 


For Determination 
Of Differences couching Houſes burnt down, or 
demo" hed by reafon ofthe late Fire 
| in LONDON, 


- 
£ 
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May it pleaſe your Honors, | 
FJ truely merited Reputation by you © 
| Honors equal ballancing the Scales of \ 1 
| Juſtice, hath, and is the daily canſe of 
: {6 many Petitioners #0 you for the. A 
A 2 ſame, 2 


The Fpiſtle 


ſame, PH in the late wiſely-ereQed 
 Conrt of Judicature » wherein your Honors b 
your quick an: aeclichted4 equitable difpatch 
_ of ſuch Differences as have come before you, 
hath ſufficiently teſt, fred your "7 Voubted Logy- 
alty to our Sovereign L or 4; 7Z3NG., azd 
Amity to his People ” and the. Fr de Fae Siren 
of ſich ;nines which doth in any wiſe tend to 
hi: kozor. and their welſare, Some noble Cie 
112ohs (1 wing ſcarcely recovered their Fiery 
Cor /umpion, have (erm d more Concern'd for 
your Honors tr ule and loſs of tim? in Re- 


Loffes ; wiſhi:, 'e they mircht have any Rule 
thereby to decide the ſum-,- ſo that they might 
720t be conſtrained f0 trouble Tow. who 1! h17+: th zt 
 210.1rouhle todo 09d: T conceivirg ther. might 
be ſome Rutle pre {cribe d, whereby many of their 
Differences as to point of Tytereſs might be 
determiged by themſtlves, and a Dir: ion 
hew'd how to Compute the Charge of ary City 
Building ,, aid forthwith conſult with ſome 
better approved. Jrudgements than my own a- 
' bteut the ſame, 'who did. agree that ſuch a 

thing being dane , would much encourage the 


t 


City Builders , and tend to the ſpredy Re- 


the Antheoars of this intended good: Work, 
aljnring them of my mean Ajſrſt11:Cc in ſire 


therance of the Jane, Thich not ſuccceding 
Ace 


eluting 1h: 7: Differences. than at 16.7" own 


lriiding the: ſame but moving them to 'be 


.— 


we 


gd & O® >, 4: 


"Wh. - 


en SS, 9. Wd. 00 os, 2 
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Dedicatory. 


according to my deſire, and having, as T hun 
bly conc:1v > ſore knowledg 7» this kinde, 
which IT apprebended tn this c- njundure and 
CXEPUNCE of j2772e . to b: V "py vere (CE. [ to be 
communicated to my N11t0 Conntrey, an this 
deſolate City , did ot think fit at ſuch a time 
wholly to ſuvpr: ſs the ſums, 
Topreſent io your Honors a thing of (o mean 
worth, 35*an at (T conjeſs of ereat priſump- 
1207 , yel 71 regard Nook; which do but pretend 
aſefulneſs ro the Publique, hi, ordinartly ade 
_ dreſſed themſulure to (ho DP: tronage of Wiſe 
and. Learned Perſons, 1 want not + preſidents 
for {uch a boldneſs 3 ; and being con[cinus tomy 
ſelf of no worſe aim in the publiſhing of this 
Work, than the good of my Countyey, T have 
this priſumpiion, beſides my other , that Tjhall 
110t 3nCHy your Honors utſpl. 2afure, 


Your Honors moſt humbly 


devoted Servant, 


Stephen Primatt. 
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PREFACE: 


READER. 


4 
£ 


Aving had ſome ſpare time in a 
|= bY: Vacation, I thoughtI could ' 

not employ it better than in doin 
ſomething which might tend to the for- 
warding the City Building, (being the Me- 
tropolitan of this Nation, and ſo repated 
before Jul:as Czſar's time; the Glory of 
the major part of which 1s now, Phxnix- 
like, buried 1n its own aſhes ) todo which, 
I firſt conſulted the Inclination of m 
Countrey-men , the Noble ſuffering Citi- 
zens and Bees of this Nation, who I found 
(as they were ever famous for promoting 
ſuch'things which were for the publique 
Honor and Good) very willing and de- 
firous to build : but ſome of them were 
impeded by certain Differences ariſing 
amongſt them, as to their reſpe&ive Tn- 
tereſts in the Ground , and late Houſes; 
others through their unskilfulneſs jn bujl- 
ding were not leſs iridiſpoſed to it, for 


that 


_ To the Reader, E. 
53 that many of them are compelled to truſt 
=.tothe Conſcience and Fidelity of Work- 
men and Surveyors, who have been ob- 
ſerved to make Harveſt in the City Ruines, 
and combine. together to take exceſfive 

Rates for their works, which hath diſ-en- 
couraged many of them. As tothe former 
of theſe, there is preſcribed certain Rules 
and Tables, whereby the Proprietors may 
decide their Differences, as to point of In- 
14 tereſt, by themſelves, without troubling 
” the moſt Honorable Court of Judicature, 

and Directions ſhewed how to Value any 
Ground in the City. As to the other,there 
.d 15 an Inſpection made into the Artificers 
of TIradesemployed in Building, therein un- 
folding the ſeveral Rates and Priſes of ſe- 
veral ſorts of Work, and after what man- 
ner they make their Bargains, and agree 
for performing the ſame; then have com- 
puted the Charge of ſeveral Houſes, for 

{ſeveral Dimenſions, Materials being at cer- 
rain Rates there propoſed. 

In the firſt Part, there is a Treatiſe of 
Purchaſing Lands and Houſes, and other 
rhings in Emglanud, which I thought neceſ- 
fary, for that ſome men ſell their Lands 
and other things , to the intent to beſtow 
their Money in Building. And that no- 
thing might be wanting wherein my ſmall 

Aqg » time 


time and experience could inform you , | 
haveiconcluded with Surveying and Mea 
ſuring S1p-rfic3es/and Soltds , as a neceſſary 
thingto be known to the Builder. If the 
Non-confident Author hath been any way: 
defeCtive in attaining the end propoſed by 
Him', he hopes at leaſt it may give occaſion 
to thoſe who are more Learned,to attempt 
ſomething in this kinde, which may encou- 
_ rage the Re:building this Famous City , 
wherein any Ingenious Undertaker ſhall 
not onely be accompanied with my well- 
wiſhes, | but ſhall be affifted by whatſoever 


1s in the power of 
"I i. 


From my Chamber at 

 Cliffords-Inn this 
14th of October, / 
1667. 
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THE- 


General Treatiſe how 14 Compute the 


A Value of Lands in England , awd wh 
makes them of that Value, with Advice to & 
Purchaſer, and Rules preſcribed to Purchaſe. 
| Page I 
A particular Computation of Lands , and how 
many Tears Purchaſe, and what may be given 
for Land in Fee ſimple , ite Term of Life, or 
Years, for Copy-bold Eſtates, Aduowſons ap- 
pendant to Manors, or in Groſs, Mines, Mills, 
with other things. 14 
A Table , ſhewing the Vaine ihat may be given 


. for a L:aſe, ſrom one year to un hundred , for 


Ten poitnd per Annum , andthe Land out of 
which 1he ſame doth iſſue , being at Twenty 
years Purchaſe, and ſo Jielding fiv: per Cents 
there being ſet down in the ſirſt line in the 
wy gs the qu.ntiiy of Tears; and inthe 
other, what may be given ſor the ſame. 
The uſe of the ix Tables. F f 4 
A Table aſter the ſame farm as the former, "FE 
ving after the rate of 6'per Cent. per An- 
nun, | 19 


A Tas 


64 J £ £48e, ; 
time and experience could inform you , I 
haveconcluded with Surveying and Mea« 
ſaring Superficzes'and Solids , as a neceſfary 
thing to be known to the Builder, If the 
Non-confident Author hath been any ways 


EY 


defeTive in attaining the end propoſed by 


him', he hopes at leaſt it may give occaſion 
to thoſe who are more Learned,to attempt 


ſomething in this kinde, which may encou- 


rape the Re:building this Famous City , 
wherein any Ingenious Undertaker ſhall 


not onely be accompanied with my well-. 


wiſhes, butſhall be aſſiſted by whatſoever 


1s in the power of 


8. P. 


From my Chamber at 
Cliffords-Inn this 
14th of Otober, / 
1667. 
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THE- 


INDEX. 


A General T reatiſc how ts Compute the 
Value of Lands in England , aud what 
makes them of that Value 5 with Advice to & 
Purchaſer, and Rules preſcribed to Purchaſe. 
Page I 

A particular Computation of Lands , and how 
many Years Purchaſe, and what may be given 
for Land in Fee fimple , for Term of Life, or 
Years 3 for Copy hold Eftates, Advowſons ap- 
pendant to Manors, or in Groſs Mines, Mills, 
with other things. 14 
A Table, ſhewing the Vaine ihat may be giver 


” . for a L:aſe, ſrom one year 10 an hitrdrcd , for 


"es 


Ten poitnd per Annum , andthe Land out of 
which jhe ſame doth iſſue , being at Twenty 

gears Purchaſe, and ſo yi:lding fiu: per Cert. 
there being ſet mk, in tbe ſirſt line in the 
pry 1be Gy ants! y of Tears ; and inthe 

other, what may be given ſor the ame 1 
The uſe of the "ix Tables, d f 12 
A Table after the ſame farm as the former, n4- 
Ving after _ rate of '6 per Cent. per An- 
num, | 19 
A Tas 


THE INDEX. 


A Table after the ſame form , having 7 per . 
Cent. per Annum.  - Page 20 


nee por Lives. | 21 i 
a 


Two Tables for Purchaffng Leaſes for Lives, 22 
Purchaſing of Copy-hold. 23 
Advomwſons. 24. 
L1propriations. F 25 
Coal Mines, "..'26 
Lead Mines. hs 2 
Tinn Mines, . 3T 
Mills. | 32 


Valuition of Ground for making of Brick: 1b. 
A Computation of Houſes in England, and par- 

ticularly in London, and how to compute the 
* Val: of Ground whereon Houſes ſtood before 


the late Fixc. 23 
How to Valite Ground by ihe Foot , front or 
ſquare. 356 


A Table a fter the ſame form as the former Ta- 
vles of 5.6,7 pound per Cent.having & portnd 
per Cent. per Annum. 0 

Another Table, having 9 pound per Cent. per 


Annum. 39 
Another Table, having 10 pound per Cent.per 
Annum. 4.0 


Hules which my be applyed to the Differences 
ariſing between Landlord and Tenant,by rea- 
ſor of the late Fire 5 whereby the Proprietors 
concerned may end their Differences, without 


giving treble to the moſs Honorable Court 


of 
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THE INDEX. 
o if Tudicature. Page 40 


Liber Secundus, 


A Dvice to the City Builder. . 50 
An InſpeFion into the Artificers reſpe- 
Five Myſteries employed in Builitng. 53 


Brick-layer. ibid. 
Carpenters, | 59 
Plaiſterers. | 67 
Maſons, | 63 
Smiths-work. 1bid. 
Plammers. | 69 
Glaſſery. 70 
whe 25 ibid. 

ogners-work- 7TL 
2_ ibid. 
How Houſes muſt be built in high and princi- 

pal Streets. 72 
What ſeveral Houſes in high and principal 

Streets May coſt building. ibid. 


A Computation 0n a Houſe that is to be built in 


a high Street , according to the Statute, and 
zs to be 20 Foot Front, and 44 Foot in Depth, 
wherein is particularly (hewed the Charge of 
ſuch Building , with ſeveral Obſervations 
thereoy. tbid. 
A Platform for the fame Dimenſions. 77 
Scantlings for Timber for Floors, ſet down by 
the Stainte for high and principal Streets, or + 
Lanes of Note, | or 


Seants- 


THE. INDEX. 


Scantlings for Timbey for Roofing , ſet down 
by the Statute for principal Streets,09 Lanes 
of Note, Page &7 

A Platform for 4 Houſe in a high Street , or 
Lavxe of Note , where the Chimneys are pla- 
ced inthe middle. The Froat being 20 Foot, 

- and Depth 44.the Summers and Jyſts being 
Lid, as is there ſuppoſed, and a computation 
of the Charge thereon. 94 

What a Houſe will coſt to be built ina Street 
or Lane of Note, according to the Dimen- 
feons preſcribed in the firſt Platform , an1 
the Foyſts and Summers to beliid a4 inthe 
fame; And after what manner Houſes are 

' tobe built in Streets or Lanes of Note, 96 

A P'1i io». for a Houſe that is in a hieh and 
principal Screet , or Sircet or L 1ne of Note, 
being tighten. Foot in Front, and forty Foot 


77 Depth. 105 
The Vaiuttion as to the high and principal 
Street. _  thid. 


What a Building will coſt for th: Dimenſions 


'Tþ 


7n the laſt Plat form mentioned , in a Street 


or Lane of Note. I04. 
A Plutform fortwo Houſes, the Ground lying 
. , with a Nuke, as is there ſuppoſed , one of the 
Houſes being 18 Foot wide inth#Front, and 


. But 14, inthe Reer, the other being but 14, 


Foot wide in the Front, aud 18t#the Reecr, 
_ both being 40 Foot deep. ' © 106 


The | 


_ 


THE INDEX. 


"The Computation as to the high and prinicips! 
Street of the Houſe which is 18 Foot wide in 
th: Front. Page 107 

A Comput ation on the two Platforms Iaft men- 
tiered, as to a Street and Lane oj Note. Og 

Two Pl1tforms, both heing 16 Foot apiece in 
the Front, and 35 Foot in Depths wherein is 

ewed the difference as to the Charge in the 
placing of C himneys anti SHAIrs. TIL 
Valuation os to the f rſt Platform, whoſe Chim- 
n'ys are placed inthe middle as to the high 
Streei. ibid. 
Valuation as to the ſc cod Platform , which is 

* 16 Foot in Front, and 3G in Depth, as to the 
principal Street. I13 

Next, as to the Valuation as to a Street and 
Lene of Note for the Building, whoſe Chim- 
n:ys ond Sidair-caſe is in the middle. 115 

Valuation ar to u Street or Lane of Note, of the 
ot hey building whic2 is 16 Foot Front , and 
26 Foot iv Depth. 115- 


A Platform for a Corner Houſe,eit her 14 4 hieh 


Street, or Lane of Note, that 1s 15 Foot in 
Front, and 24 Foot in D--pth. 118 


A Computation as tothe high Street. 1bid. 


A Computation as to a Street and Lane of note. 
| T2090: 


Platform for two Houſes, the Ground lying as 


is there ſuppoſed, one being 12 Foot in Front, 
ard 36 wideinthe Reer , the other 24 Foot 
(Front, 122 


THE INDEX. 
Valuation as to the Houſes which are mw 


Foot in Front, in a high and a principal; | 
Street. Page 123) 
Valuation as to the Houſe which is to be. 
twenty four Foot in Front, and twenty five. 
Foot in Depth , 4s to the high and principal. , 
Street. | I25: / 
Valuation to the Houſe which is to be twelve: 
Foot in Front, in a Street or Lane of , 
Me. 1.» I27 
Valuation. as to the Houſe which is to be 
zwenty four Foot Front, in a Street or Lane :; 
of Note. 120. 
A Platform for a Houſe, which 3s thirty ., 
Foot in Front , and twenty Foot in Depth, 
and a Nuke for the Stair-caſe, as is there 7 


ſuppoſed. . 1307 
A Valuation as to the High Street. . ibid, 
Valuation as to the Street and Lane of Note. 

133 


A Plat form for a Building which js to beg 
eighteen Foot in Front, and twenty fixq | 


Foot in Depth. | | 3594 
Valuation as to the High Street. ibidiyq 
Valuation as to the Street , or Lane of Note. | 

| 13704 


.A Platform for a Houſe , which is fourteen 
Foot in Front, «nd twenty Foot 3n DepthHo: 
which Platform is miſ-placed, the Reer' x 
being where the Front ſhould be. 139 

F< 


{ 


THE INDE X. 


Taluation 4s tothe High Street. | Page 139 
| aluation 41 fo » 4. Street or Lane of Note. 
i 14k 
, 

{ Platforms for 4 Houſe , which 3s to be ter 
: | Foot iv Front , and eighteen Foot in Depth. 


| 143 
| rindi as to the High Street. 1bid. 
 "aluation as to the Street or Lane of Noje. 
4 145 
j 7 Table of the Rates of Materials , as the 
7 Buildings laſt AATOLnY are Computed = 
e TREE? 

* Tom the leaft ſort of Anilding oapgbs to be. 
0 built. 148 
J 'cantlings for Timber for this ſort of Buil- 
, aing. t 149 
© "be fourth ſort of Building. 1bid. 


91 Platform for the ſecond Floor for a large 
Houſe in a High Street , or Lane of Note, 


e wnder which there.is ſuppoſed to be a Shop 


3. or Warehouſe. 150 
beq Platform for a Tavern. CY! 
x4 Platforms for a Manſion-Houſe. ibid, 
3 99dvice to the City Bnilder. 152 
Aizow to meaſure any gw foies four ded and 
fe: Apggles right. 157 * 
2Foards. broader at one jr than the other. 
144 1583 
how to draw a Perpendicular Line from any 
& Point, to any Line given. 159 
39 How 


& ” 


How 'fo "meaſs ure @ Sapesficies Diamond Fja. t 


| " EHree . I60 
- How to meaſure a Swperficies whoſe Angles are 

not right. ibid. 

How to give the Content of any _— 

- 101 
How to meaſure any Map or Plat. ibid. 
How to meaſure any Circle , or Semi. _—_ 

SUISSE 1053 
Meaſuring of Solid Bodies. | 165 
Timber larger at one end than the other. 166 :,; 
Meaſuring of Round Timber. I67 
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CITY and COUNTRY 
Purchaſer and Builder. 


_— _ 


_— 


The Firſt Book. 


—_ 


? 

p 
; A General Treatiſe how to compute the value of Lands 
7, mn England , and what makes them of that value : 
with advice ts a Purchaſer , and Rales preſcribed to 


purchaſe. 


_ PECIIAT isnot my intended purpoſe to make 2< 
Pr (2 ny long Treatiſe on ripen only fo 
Je; 22 muchas may ſomewhat conduce to the 
E222 information of the' Purchaſer and Seller 
of Lands or Houſes , as to their reſpeRive 
yalues, and what makes them of that value in any 
part of Ergland, the Purchaſer being ſomerimes over- 
reached by the Seller. And the Seller ſometimes ſel- 
ling his Lands or Houſes for leſs thay they are worth, 
oth which proceed either for want of Reaſon and 
Judgment ro know the nature of the thing, or for - 
want of skill in Arithmerick to find our the crue va- 
Ghie. Of both which in the enſuing Diſcourſe I-ſhall 
—give you ſome account. And fhall therefore com- 
__ ro you theſe few obſervations following , to 
. Which the Ingenious Readers Judgment may make 
great addition, 


[2 Firſt; 


The City and Countrey 
Firſt, to confider the quantity and qualicy of the 
thing you are about to Purchaſe, and what caſualties 
it may in probability be ſubject unro:As if ir be Land 
that is near the Sea Coaſts, or any great River, the 
Banks may be ſubjeCt either ro be beaten down by the 
ebbing and flowing of the Sea, orto be overflowed ; 
which banks may require great coft in repairing, and 
the Lands more in draining ; Lands being often afrer 
ſuch overflows of little or no uſe for three or four years 
together, there coming in with ſuch overflows very 
great quantities of Sand : Bur Lands lying near great | 
Rivers, are notaltogether ſo very perillous ; bur that 
ſomerimes it tends ro the Owners and Purchaſers 
profic to have their Meadows overflowed. Another , 
caſualry is thar of poor Tenants,not able to pay their |, 
Rents, who are difabled ſomerimes by a Seaſon thar 
is roo {icced or dry 5 or a Seaſon that is roo moiſt, ſo © 
that the earth is nor of that due temperature of hear, 5 
and moiſture as to produce its wonrted increaſe; and 
at other times when there is a good increaſe,they bear 
Iictle orno price at the Marker. Another caſualry or 
accidentis that of Fire, which comes by lightning or ; A 
through negligence of neighbours or ſervants which Þ, 
many times conſumes a Farmers houſe , Corn and_ 
Barns, and doth undoe him ; all which are damages 

. . | ab 
that many times light very hard on the Landlords. or 


Secondly, to conſider ifthere be any Edifices , a, 
Houſes, Barns, Stables, and ſuch like upon the ſame,,., 
and wherher they be in good and ſuihicient repair, or, 
well Thatched or ryled ; and ifnot , what will repair,,, 
them ? "F 
| | fro 
Note, That Farm- Houſes, and Barns npon LandiO, 
generally in England, are of little or no value , and artgy 
not 


Parchaſer and Builder, 3 


120t uſually valued in the purchaſe, but are caſt in with the 
Lands tothe Purchaſe , Except it be of decent Houſes 
made for the dwelling of Gentry or Citizens of accompt 
within twenty miles of London , and of other houſes 
which are ſcituate in ſome principal Cities, and Market= 
Towns of Trade, and ſuch which are not peculiar for 4 
Farmers family arid wſ*, 


? Thirdly, conſider whether the Land be Barren or 
4 nor, whether ic be occaſioned by the hear or conſti- 
Turion of the Climate, ſcituation on a hill, or in a 
dale, of what the mould or earth is under the ſuper- 
- ficies thereof; as ifitbea clay, whether ir- be more 
ſubject co be dry or moiſt , or whether in a medizm, 
which is very good ground for Graſs or Beans, and 
other things which are of a groſs and rank nature and 
A quality : or if ic be upon an indifferent dry clay , 
3 havinga convenient degree ofmoitture ; Then it may 
be good for moſt ſorts of Corn ; or if it be on a morſt, 
with ſome degree of drought, then for Meadow or 
7 Paſture ;ifirbe ona rock that isnear the ſiirface,then 
+ Itis very ofcen Barren,and good for little or nothing ; 
: J bur to feed fheep and ſuch like uſes. The beſt ſort of 
"ground for moſt uſes,is a well rempered clay or earth 
© about twoyards thick , under which there may be 
gravel, chalk, mart, or redearth, with divers others 
roo long hereto make mention of. Barrenneſs doth 
Snot not altogether proceed immediately from theſe 
'©rauſes,but ſomtimes from hidden cauſes in the bowels 
of theearth, as the Sulphurious ſteams which ariſe 
allout of the pores of the earth, and dryes up theroot; 
ſo that ic becomes barren: Theſe fumes proceed eicher 
from Mines of Coal, pipes or rakes of Tin, or Lead 
2#Oare, Mines ef brimftone, iron, ſtone, or lime ſtone, 
-r'gnd ſuch like : I' do not ſer theſe down as general 
_ B 2 "leg 
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rules for barrenneſls, there being ground under which 
all theſe are, which ts fertile ; as under Coal-mines 
which arc covered with a ſhell of ſtone abuur a fa: hum 
or more thick; This ftone dorh ſo depreſs rhe fumes 
where the ſame is, as that in many places there is 
very good ground where Coal- mines are, fo that] 
refer it tothe Sellers or Purchaſers judgments, what - 
may be the cauſe of their grounds barrenneſs, Only ! 
this I would have the Purchaſer ro make inquiry whe= 

ther the ſame hath nor been made barren by reaſon of * 
roo mnch ploughing , and the hearr of the ground | 
worn out by that means; and if he find thar ir be, * 
then nor to value ir ar the rate ir formerly yeilded ; . 
or if he do, ro niake deduction ot the coſt in manu= < 
ring the ſame, 


2 


$—_—__ 


Fourthly, to conſider whether the Lands to be © 
purchaſed be incloſed. Incloſed Lands in many pla» / 
ces doth yeild half as much , or as much more, as 
Lands in common fields, and if rhey be iacloſed, © 
wherher the inclofures be decay'd for want of good 
Husbandry , andifthey be, rodedud the charge of y 
repairing them : and to conlider whar quanciry of . 
Trees be in the incloſures? whether the ſame be Tim= 
ber Trees or not? and what value they might yeild if - 
they were to be fell'd? And if chere be any wood * 
ground, whar quanticy of Acres, and the quality of s 
17? whether che ſame be Copies, Underwoods, or f 
Timber trees? n 

Fifthly, to conſider if here be any veins or ſeams {- 
of Coal in the bowels of the earth, and iftherebe, 
whether valiable ornot?. many brave Colleries be- - 
mg worth liccle or nothing, either by reaſon there 6 ,, 
no {l:el!-ftone fora roofto ſupport the ground, "A 
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reaſon of the grear quantities of water which are 
uſually in the caverns of rhe earth , which are very 
chargeable in the dreining of rhem ; fo that many 
nien by ſuch undertakings are often undone : And ir 
may not be valuable upon another account, rhar js, if 
i: be ina place where there is great plenty of Colle- 
ries,and although the ſame have a good roof ſtone and 
free from warer, yerit it have not the conventency 
to convey the fame ar a ſmall charge ro ſome River 
to have the coals exported, they will not be worth the 
trouble and charge in obtaining them ? or if there 
be any rakes or pipes of Lead or Tin Oar , which 
commonly lye in the caverns of the earth, in a Gelf 
open between two rocks, there being for the moſt 
part where there is Lead Ore above rhe ſame great 
quanticies of Lime ſtone. Theſe Mines are very ſub» 
ject co have great quantities of water in them , bur 
they for the moſt part lye in Mountainous hills ; fo 
thar in moſt places they have the conveniency of 
driving a drift or fough, from the botrom of rhe hills 
ro the ſole of the Rake ; (o thar che warer runs away 
from the Rake upon a deſcent.Bur the charge of driv= 
ing ſuch Soughs or Trenches is very grear, they being 
ſometimes forced ro drive rhrough divers hard rocks. 
ſo char the ſame act ſich places is very chargeable,and 
colts abour forty or fifty ſhillings or more every fa- 
rom, being forced ro mollifie rhe rock by fire; ſo 
thar their Tools may make way through the ſame ; 
and this many times they do for half a mile, or a mile 
rogether, or more or leſs, as ic may require, And 
ſomerimes afcer grearexpence and crouble, rhey miſs 
the rake or vein, which if they chance ro lighr on, 
it doth ofcen prove to be of lictle or no value, having 
bur a ſmall body of Lead Oare. Theſe Mines like- 
wile are very caſual, and many an ingenious man 
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often undone by the venturing his certainty, for the 


uncertainty of the ſame : Or if there be any Tin=- | 


mines or Quarries of Iron, Stone, Lime-ſtone,or Marl, 
or what ere it be thar the earch doth produce, I refer 
1c ro the Purchaſers Judgment to ſer his valuation on 
the ſame - only this, thar mines of whar nature or 
kind foever in England, are for the moſt part very 
oreat caſualties, and the profit of them very uncer- 
tain, 


Sixthly, to conſider if there be any (mall or great 
Rivers, running through the ground, to be pur- 
chaſed; whichif there be, let the purchaſer make 
dilizent inquiry whether the ſame be of any conlide- 
rable value as to the fiſhing thereof ; or what other 
benefit may ariſe thereby ? whether by overflowing 


the Meadows there adjoyning ? or if there be Corn= | 


Mills, Paper-Mills, Powder-Mills, Smelcing-Mills, 
tEolling-Mills, Forges or Furnaces upon the (ame? 


And whar the fame be, that may produce profic ? As | 


ſippoſe them to be Corn-Mills,Paper-Mills,or Pow- 
der-Mills, and ſuch like ; you may conſider whether 
they be, not deeayed for want of repairing ? which if 
they be conſider what will be the charge of ſuch Re- 

>airs ? or wherher the ſame be in Leaſe ? and whe- 
iter the Miller is not bound thereby ro repair the 


ſame ar his own charge during the ſaid term, and to 


pay a certain rent for the ſame? which particular 
thing inay make the ſame very valuable. The uſual 
bills brought in by Millers for their repairs, being 
ſomerimes a molety of the rent, or a very confide- 
rable parc thereof, Mills being very ſubje& (alchough 
made very ſtrong) to decay; or if there be any 
Smelting-Mills or Furnaces upon the ſame, you may 


articular take theſe and ſuch like obſervations; 


Firſt, 
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Firſt, as to the Smelcing-Mills, which is properly for 
refining Tin or Lead our of rheir patricular Oares, 
you may inform your ſelf what quantities of woods 
there be abour the ſame, there being very much con- 
ſumed by theſe Mills ; another thing to be conlidered 
is, whether the works in Mines of Lead or Tin Oare, 
are like to be of any continuance, and not to be 
drownded or impeded by rhe great quantities of wa=- 
ter, which uſually actend ſich works : or whether 
the body of Oare in the Mines which doth 1mploy the 
Smelting-Mills be of any conſiderable widetiels or 
length, and are nor likely ro be worn out or exhau= 
ſted ſuddenly. And ro conſider the richneſs or poor- 
neſs ofthe Mine, ſome Oare intime of peace yeilding 
Thirty fix ſhillings, or Thirty ſeven ſhillings a 
Horſe load (which is nine diſhes, as they compute 
weighing abour Four hundred and Fifry pound) 
when as other Lead Oare in other Mines, will yeild 
nct above Thirty ſhillings, Five and twenty ſhillings, 
T wenty ſhillings, or it may be not above Eighteen 
ſhillings. All which are valuations as ro the quality 
and quantity of Lead as they reſpeRively yeild when 
they are ſmelred or caſt into Sowes or Pigs of Lead. As 
ro furnaces and forges you may take theſe and fiich 
like obſervations, As to furnaces which are properly 
for the ſmelcing of Iron-ſtone , and making metal 
thereof , and ſometimes caſting the ſame into Iron 
Guns, Bullets, and Iron backs for Chimneys or ſuch 
like uſes, you may conſider whar charge rhe digging 
or procuring of ſuch Stone may be; ir being in mot 
Countries where ſuch furnaces are very leneiful , 
and procured,and gotten out of the Earth for a very 
ſmall charge; for if ir ſhould coſt much, the proct- 
ring, it would not be worth the obtaining, and to be 
2t Fifteen hundred or Two thouſand pounds charg: 
B 4 I! 
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in building ſuch Furnaces, laying their Hearths, and 
providing great ſtocks and quantities of Charcoal 
tor the ſame. As tothe Forges they being particular 
for the forming of Iron metal into bars of Iron ; for 
conventiency of carriage, or into what other form 
they pleaſe , the force of the water lifting a great - 
Hammer of about three hundred weight or more, * 
which ſtrikes when they make ufe of the ſame upon | 
an Anvil for that purpoſe; theſe likewiſe coſts prear 
Sums of money the building and ficting,and they are 
at great charges daily for repairs, and conſume great 
quantities of charcoal. 

There1s another Mill imployed about Iron works 
which they term aSlitting-Mill, which is for the form- 
ing of Iron into ſome faſhion,as into Iron-rods, Nails, 
and ſuch like things for common and ordinary occa- 
fzons. In the Purchaſing or dealing for things ofthis 
rature, you mult have a particular regard to what 
quantities of wood there be abour your forges or fur- 
naces,and to have a ſpecial care, leſt when you have 
the ſame you be not to ſeek for ſuch materials,and be 
forced ro buy them art exceſſive dear rates; works of 
this kind conſume the greateſt part of the woods in 
the Countries where they be : And do require great 
ftocks and a good ingenious contrivancer in the ma- 
naging the fame, Ir behooves the Purchaſer to con- 
fider whether his mill be an under-ſhot-mill, which 
is the water driving the ſame under the wheel, or 
wv hether ir be an over-ſhor-mill, which is the warer 
b: oughr ro the rop ofthe wheel, in landers or troughs 
which caſt the ſame inro Buckers made in the wheel 
for rhe receipr of the ſame, the force and weight of 
which water drives the ſame; or whether the ſame 
Þe both,an under-ſhor and an over-fhot-mill;or whe- 
ther there be a continual current , ſo rhar the mill 

may 
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may be alwayes moving, if they pleaſe ; or whether 
the water be kept up by Arr, in ſlewces for the berter 
| managing thar lirrle warer as they have, if the ſame 
be an over-ſhot-mill,it is many rimes very uncertain 
as to its water: bur ſuppoſe ir be certain, as co thar ir 
requires ſor the moſt part more money for the making 
of Dams and Landers for the conveying of the ſame 
upon the wheel, than rhe ynder-ſhor-mill doth, whicl 
for the moſt part runs ara grearer certainty. I ſhall 
not need ro give you any further account as ro rheſe 
mills, only that you may obſerve that there bea con- 
tinual ſupply of water for the driving the ſame; and 
to con{ider ifthe water you make uſe of do nor come 
from any ſpring near the place, and whether the 
fame be nor uſually dry in the Summer, although you 
may have a good ſupply of water in rhe winter , the 
Springs in moſt places of England increaſe from the 
fatrer end of September until the latter end of Mzrch, 
and from thence they decreaſe, and become in many 
places either dry or very low, 


Seventhly, to have regard to the ſcicuation of the 
place, firft, as to the Air (ifthe Purchaſer doth pur- 
chaſe the ſame for his own habication, he may parti- 
cularly cake his obſervation as to rhe ſoil, whether the 
fame be dry or moiſt untothe mould of the earch un- 
der the ſame? whether the ſame be well rempered 
clay or chalk, gravel, limeſtone, or a marle, or red 
earth, orbarren Champion ground, from all which 
there doth proceed well tempered fumes, nor ar all 
repugnant ro the conſtitution of moſt Enp!///» mens 
bodies. The Air being particularly rarified and di- 
verlified by the ſteams or breathings , which are ex- 
haled from the pores of the earth, and the Air doth 
Partake of the ſame ; or whether the ſoil or mould be 

of 
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of a moiſt and yank quality ,as it generally 1s near and 
upon all moors and marſh ground, as is obſerved to 
be in Eſſex, Lincolnſhire, Kent, Suſſex, and other pla=- 
ces where there are ſuch grounds , and near the Sea 
coaſts, the Inhabitants are ſubje& ro have Agues,and 
other Diſtempers. If the Air doth badly agree 
with the Inhabitants, how will it with ſuch as have 
been uſed to a more temperate and rarified Air. Ir 
hath been the obſervation of many Learned Phyſicians 
here in Ezgland, that the barrenneſt ſort of ground 
for the mott part produces the beſt Air, as on Banſted 
Downs, Himfpjtead Heath , Salubury Plain, and divers 
other places of Champion ground in England, which 
are very famous for curious Air, and as infamous for 
their barrenneſs; and that meadows and marſh 
grounds, and ſuch like moiſt ground lying near the 
Sea-ihore,and great Rivers are for the molt part very 
unhealchful, and noxious to moſt mens bodies , and 
conſtitutions, there proceeding from them roo moiſt 
and gro(s vapours. 
_ Secondly to the ſcicuation , whether near a River 

running to the Sea, for the exportation of ſuch things 
a5 the Land doth produce.wherher ic be Corn, Wool, 
Lead, Iron, Tin, Coal, Mill-ſtones, Free-ſtone,Tyles, 
Bricks, Timber, or commodirtes of whar kind foever. 
Many Countries produce more of many ſorts of 
conimodiries in one year, than they are able to con- 
ſime in ſeven ; and ifthey ſhould want a conventen- 
ey of communicating rhe ſame to their Neighbours, 
they would be of lictle or no value ro them; and nor 
only fo ; bur alſo ro compute if the Lands or thing ro 
be purchaſed be of any diſtance from ſuch Rivers, and 
what will be the charge of the carriage of fuch Com- 
modiries to rhe ſame ; and when rhey are there whar 
, will be the charges of carrying them in veſlels ro the 
Sea : 
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Sea; and whar will coſt for Shipping the ſame torhe 
Port or uſual Marker deſigned for fuch commodities, 
and this done, then to compute (or firſt compure) 
what the commodities will coſt procuring-or obrain= 
ing before they be fit for ſuch carriage or exporration, 
and then you will plainly fee whar price or rate you 
may give for the Land or thing robe purchaled, and 
ſo be able to value the ſame? or whether the ſame be 
near any City, or Market Town? or 1n any princt- 
pal Road to London, or any other remarkable place, 
{o that the concourſe of people, do cauſea Trade in 
the ſame, or whether there be plenty of ſuch commo- 
dities in or aboutthe Land or thing, to be purchaſed, 
which doth make the ſame commodities ro be very 


plentiful thereabour ; Plenty of commodities many 


times cauſes a ſcarcity of Chapmen in rhe Markers, 
and doth yery much abate the price of commodities. 


Eighthly, ro make inquiry amongſt the neighbours 
and correſpondents of the ſeller of the Lands , as to 
his honeſty in his dealins wich, and amongſt them ; 
and whether he be nor letigtous and quarrelſome and 
ſubjetrogo ro Law upon every nicetv, and ro rake 
advantage of every caſualry and accident : Ler the 
Purchaſer , if he find thavhe hath by any means con- 
tracted a bad name, inquire how he contracted the 
ſame,whether by defrauding,or intending co defraud 
any of them, or whether the ſame be contrafted by 
marters of opinion in Religion, Many ignorant men 
being apt to raiſe diſputes of that which they are nor 
of capacity ro underſtand ,and in their diſcourſe about 
the ſame, they ſeldome are berrered by ir, or come 
to any concluſion , excepr ir be rhar foul concluſion 
ofharred, and malice againſt each other : or wherher 
the ſame be not occaſioned by ſome Tavern —_ 
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houſe quarrel,which many times proceed from words 
miſplaced , or one idle account or other, Let rhe 
ingenious Purchaſer {light all ſuch perry exceprions 
as theſe : Bur it he find chem co be, and procced from 
2 bad name otherwayes contrated, and doch reſolve 
notwichſtanding co go through with the Purchaſe, ler 
him obſerve ſome rules hereafrer menrtioned. Bur if 
on the contrary, he hear an indifferent good Chara- 
&er ofhim, asto hls honeſty and fair dealing , ler 
it. be ſomewhar of ſarisfation to him, bur nor ſaci:- 
factory ; there many times lyes a faſh in an unſuſpe- 
Qed hole, ſome men making ictheir endeavour ro 
acquire a good repute, that when there doth a con= 
venient oppartinity of defrauding any man happen , 
they may do the (ame mere plauſably and unſuſpe- 
&ed ; (uch men as theſe are many times great pre- 
renders co Religion : Of ſuch perſons as theſe being 
the crafcteſt and politiqueſt forr of knaves ( ifrhere be 
any craft or policy in knavery) ler the Purchaſer be 
very circumfpect, And inco the nature and conſti- 
rucion of the man and of his remper, and take norice 
whether his words being connexed keep harmony z 
mens hearts and mouths tending ewo ſeveral wayes, 
dorh oftentimes Jar, ic being ofcen obſerved , rhar 
lyzrs ought ro have guod memories ; and inquire likee 
wiſe the cauſe of his parting wich ſuch eſtate; and 
obſerve that ſuch as you make inquiry , be nor pars 
tial in their account to you, being obliged by fome 
peculiar favour, or difobliged by ſome diſcourtelie. 


Ninthly, having taken all cheſe obſervations, and 
ſuch others as to the Purchaſers judgment may be 
requiiite, Another thing moſt requliice to be con- 
ſidered by him, is whar Title the ſame be, whether 
Fee Sim; le, Copy-hold , or Leaſe-hold ; m— 
or 
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for life or years, or whar ſoe're itbe, let the Purcha= 
ſer in this point cake with him the advice of fome able 
Councellor or Attorney , and nor relye roo much 
upon Scrivener?> Law, and their Books of Prefidents; 
alchough there may be many good things in the ſame, 
yet they, Itke bold Aporhecaites rhar venture to ad- 
miniſter Ph: tick without the DoGors advice and 
dire&tion : alchough the Medicine may be very good 
init ſelf ; yer it may not be properly applyed to their 
Pariencs infirmities , who vant skill ro ſtate their 
diſeaſe , which being right ſtared , is half cured. 
Ignorant Scriveners make work for Lawyers, as the 
Apothecaries do for the Learned Phyſitians. Many 
Purchaſers being in rhis point penny wiſe,and pound 
fooliſh; who to ſave their money, go ro unskilful 
perſons for advice, bur ofcentimes (though roolate) 
rhey pay the Lawyer better in the concluſion in rhe 
Suirs occaftoned by their Errors, Let the Purchaſer 
therefore rake good advice at firſt, thereby to preyene 
leſt he too late repent, 


Tenthly, ler the ſeller be plain in his dealing, and 
diſcover the truth ofhis Title ro rhe Purchaſer while 
the bulineſs.is in ation, and ler him nor reſerve from 
him any writing or evidence which may concern the 
Ticle of rhe thing ro be Purchaſed ; the reſerving of 
Evidences and other finiſter dealings, hath often cre= 
ared much rrouble,nor only tothe Buyers and Sellers; 
bur evento their poſteriry, | 
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A Particular computation of Lands ; and how 
many gears Purchaſe, aud what may be given 
for Land in Fee Simple, for tern of Life or 
Tears, for Copyhold Eſtates, Advowſons ap- 
pendant to Mannors , or in Groſs , ines, 
Aills, with other things. 


Aving given you ſome general rules to be ob- 
H ſerved in Buying and Selling: of Lands, I ſhall 
proceed ro ſpeak of Lands in particular. Firſt , as 
ro Lands in Fee Simple, rhey being in many places, 
worth Twenty years Purchafe, in others Nineteen , 
in others bur Eighteen or Seventeen, or it may be not 
above Fifteen or Sixteen. Ler the Purchaſer take 
notice thar the rates allowed for money ar Intereſt , 
is for the moſt part a rule for the valuation of any 
Purchaſe. And this not only { in England, but in 
moſt places of the World, as in Falland, Venice, and 
other places; their motery yeilding not above three 
pounds in the hundred,makes them value their Lands 
at thirty five or thirty fix years Purchaſe, and their 
Houſes at Twenty elght or Thirty years. Ic may 
be objected thar this rule dorh nor in rhis particular 
hold rue, for thac Lands at the rate of Twenty years 
Purchaſe, doth yeild bur five pound in the hundred, 
whereas money at Intereſt , yeilds fix per cext ; five 
per cent being an indifferent competency,confidering 
the certainty of the ſame ; and how uncertain money 
at Intereſt ofcen proves by dcath of Sureties, loſs cf 
Bonds, and fomerimes having to do with knaves , 
they produce forged releaſes. And that men are often 

ut co trouble abour the ſame , ſometimes being 
(through prudence) forced to call their money in , 
either 
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either upon the death or ſuppoſing failing of one or 
more of che Sureties z or for that they are not willing 
ro be longer obliged, and fo are willing to return 
the money, and divers other caſualties do attend rhe 
ſame. 
There be many reaſons why Lands are better than 
z0ney, although the ſame do yeild leſs ar preſent , 
yer ifthe Purchaſer have an indifferent penny worth, 
his Lands are ofrentimes upon an improvement , 1t 
having been obſerved, that Lands lerar old rents , 
are ſometimes improveable twenty in the hnndred 
per annum , which very thing may make Lands 
more conſiderable at five younds per cext, than mo- 
ney at Intereſt at ſfix.' Another reaſon is, for that 
Lands by the courſe of the common Law of England, 
doth deſcend ro the Heirs of the Poſleffor, it being 
many mens delight ro have the ſame continue to their 
poſterity, andin their own names ; whereas money 
goes to their Executors or Adminiſtrators , and Is 
often imbezled by them , and turns to no ſich 
account, 


Lands in Fee fimple in and about London, as in 
Middleſex, Hertfordſhire, in moſt places of Sarry, Kent, 
Eſſex and Srſſex, Buckinghamſhire, and other places 
adjacent to London ; and in other places of England, 
where they lye near any City or Market Town, or 


_ any River for the conveying of their commodities to. 


proper Markets for the vending the ſame, are for the 
moſt part valuable at Twenty years Purchaſe , the 
reaſon being for that in ſuch places there be choice of 
Tenants, ſo that the Owner of the Laxd is for the 
moſt part at a certainty eicher fora good Tenant, or 
for a good Marker for the Fruits thereof; of if the 
Owner have occaſion to borrow money on the ſame, 
Ir 
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ic is ſoon Inquired afcer , and he need not ſeek a 
Chapman for the ſame : Whereas ſome Lands in 
remore places, as in Torkshire , Lincolnſhire, in the 
Cornties of Norfolk , and in Sxffokk, and in many 
other places diſtant from Cities and Market Towns, 
and Rivers, are nothing near the value, and will nor 
veild above Fifreen, Sixreen , or Seventeen years 
Purchafe at the moſt, rhe cauſe being the ſcarciry of 
induſtrious and ſufficient Tenants, in ſiich places be- 


ing bur poor men for rhe moſt part; ſo thar their 


neceflity dorh force tkem to accept of Farms upon 
Rack Rents, and more than rhey are worth, lerthe 
Landlords come by rheir Renrs how they can ; 
whereas Tenants thar live near places of Trade, are 
many times more ſufficient and more induſtrious ro 
improve the Landlords ground; fo that they may 
honeſtly pay their Landlords their Rents, and are 
very wary and cautious in making thetr Bargains,and 
will nor accepr of any propoſitions , but ſuch as they 
may have ſome reaſonable profic for their induſtri- 
ous Tabour in culcuring the ſame, and the enabling 


them to pay their Landlords Renr. 


Tr will not be unneceſſary to ſet ſome valuation on 
Lands as to their reſpe&tive values, whether rhe 
ſame be purchaſed ar Twenty years, ſo yeilding bur 
five pounds per aznuwm in the hundred ? or whether 
the fame be purchaſed for more or leſs? or whether 
the ſame be a Leaſe in being, as to the particular 
nitmber of years to come inthe ſame? asſuppoſe it to 
be ten pounds per ann#m, and two hundred pounds 
paid for the fame,which is twenty years purchaſe,and 
you world ſell a Leaſe of che ſame for five,ten, rwenty 
of thirty years, wherher the ſame be more or leſs, I 
ſhalf give your a particular accompr thereof in. the 
Fable following. A 
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A Table ſhewing the value that may be give 
for a Leaſe from one year to an hundred, j0. 
Ter pounds per annam , and the Land out 
of which the ſame doth iſſue, being at twenty 
gears Purchaſe, and ſo yeilding five per cent, 

m#<ove being ſet down inthe firſt line in the 
A7aPtin, the quantity of gears , and in ths 
other, what may be giver for the ſame. 
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" Ler the. Purchaſer if he lay out his money on a 
Leaſe afcer this rate, be ſure ro make an abaremenr of 
all ſort of Taxes, and ſo reduce the ſame ro 2. 
certain Rent, as if ic were an Annuity or Reny- 
charge. 
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7 he uſe of the Table, 
He may likewiſe obſerve ihe be abour to Purchaſe 


the Reverſion after any number of years, what he 
may give for the ſame ; or if he be to Purchaſe a term 
of years ro commence afrer a certain term in being ; 
As ſuppoſe it be a Leaſe of one and twenty years to 
commence after ten years, which make one and thirty 
years in all, the firſt ten years according to this com- 
putation , being worth Seventy feven pounds two 
ſhiilingsand {ix pence, and the whole one and thirty 
years, being valued ar one humdred fifry and fix 
pounds; ſo that if you deduct Seventy ſeven pounds 
wo ſhillings and {ix pence our of one hundred fifcy 
and {1x pounds, the remainder will be ſeventy eight 
pounds, Seventeen fhillinys and fix pence, 


Nore, That rfthe thing about to be purchaſed be of any 
greater or leſſer value, the Purchaſer may by this Table 
compute the ſame : As ſuppoſing it to be twelve pounds 
per annum for tex years ; "tis but dividing ſeventy 
ſeven pounds two ſhxllings and ſix pence into five parts, 
and then adding the fifth part to the ſame , which is 
fifteen pounds eight ſhilings and ſix pence, andit is 
Juſt ninety two pounds and eleven ſhillings ; ſo that by 
adding and dividing tbe ſame , tbe valne of any ſunt 
may be computed. T ſhall add t1y0 Tables more hereunto 
for the eaſter valuation of any Land to be Purchaſed , if 

you have allowed you in your Purchaſe ſix or ſeven pound 
in the hundred per annum, | 


DA a ed 1nnewy ee py Pg 


CE ada dEe+ 


Shinn A RSS «HO AED -- is 


Purchaſer and Builder. 9 


A Table ſhewing the valuation of ten pound 
per anhum, the Purchaſer having allowed 


| after the rate of fix pound in the Hundred, 

| and what may be given for any number of 
| gears ,having allowance after that rate. 
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A Table ſhewing the valuation of 101. per an- 
nam , the Phrchaſer having allowed hine 
after the rate of ſeven pound for every hnn- 
dared, and what may be given for any number 
of years, having allowance after that rate. 
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Note, by theſe three Tables you may find out the 
value ofany Land', as to the Inheritance, or as to a 
Leaſe for any number of years ro come, or as toany 
number of years ro commence after the dererminarion 

- of any Term in being. As ſuppoſing the ſame ro be 
.. valuedar Nineteen, Eighteen , or Seventeen years 
F Purchaſe, then you are between the computation of 
F. fiveand fix pound for every year; or ſuppoſe ir be 


|. valuedar Fifrcen or Sixteen years Purchaſe , then 
5 you 
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you are berween the compuration of iz and ſeven 
pound for every year ſo chac by adding or deducting 
you may make uſe of theſe Tables. 

Theſe rwo laſt Tables are co be uſed as the former 
Table of five per cent. 


L eafes for Lives. 


A Leaſe for afinglelifeis generally valuedat ſeven 
years Purchaſe. The Purchaſer ought ro have regard 
ro the health of the party for whoſe life rhe ſame 15 ro 
be purchaſed ; whether he be aged or ickly ? if fo, 
his life may be valued ar five or fix years purchaſe, or 
whether it be for the life of a Child , as to theage of 
the Child ; and whether it be healthful or nor ; if io, 
ic may be valued at five or iz years purchaſe ? whe- 
ther the ſame be for the life of a Child- bearing wo- 


| man, it may be valued ar the ſame rare ? or whether 


the ſame be for rhe life of a healchful man berween 
Twenty and Forty ? or for the life of a healrhtul wo- 
man paſt Child-bearing? or for a Barren-womans 
life, whoare forthe molt part longer lived, and fich 
lives may be valued at Seven years purchaſe, or ſome- 
thing more? or whether the ſame be for vour own 
life or nor? conſider in which of theſe capacictes you 
are, and ſovalue the ſame accordingly, you may give 
ſomething more for your own life than for anothers. 
If you purchaſe a lite for ſeven years purchaſe, you 
have for every hundred pounds as you expend, Four- 
teen pounds, five ſhillings, and eighr pence halt- 
penny every year; Let the Purchaſer in purchaling 
Annuictes for lives, rake care that he have good 
ſecurity for the ſame, eirher out of Lands or other- 
Wayes, 
C 3 The 
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The Tables before preſcribed and hereafrer men- 
tioned for purchaling Leaſes of Lands or Houſes, may 
ſerve for the purchaling of Lives ? wherher the ſame. | 
be rwo, three, four or more. I ſhall therefore des | 
ſcrib- rhe uſe of the ſame : As for example, ſuppo-» | 
ſing ten pound every year to be purchaſed for one life 
or more, having after the rare of ſeven pound in the 
hundred for your money for one life, which you may | 
value as a Leaſe for ten years , which 1s ſeven years | 
purchaſe, and comes to Seventy pounds five ſhillings. | 
] ſhall therefore inſert rwo Tables, ſhewing you whar | 
number of Lives may be of equal value, ro what nums | 


ber of years. 
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Leaſes of Houſes or Lands that are held from Bi- 
ſhops ,Colledge ,Dean andChapter,Corporarions,or 
fi om Companies, are for the moſt part valued ar one | 


vears purchaſe more than Leaſes held from private 
pertons; they being berrer Landlords, and will many} 
times accevt of a more reaſonable compoſition for 
the renewing thelt Leaſes, chan privare perſons will. 
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Purchaſmg of Copyobcll. 


{ Let the Purchaſer afcer his having taken an account 
of the quantiry, quality, and worth of the taing, In- 
quire whecher the-ſame be ar Fine certain, er Fine 
Arbitrary, or at the will of the Lord ; it being ar 
Fine Arbitrary, may makeit abare in che value, 0:2 
or two years purchale. The Lords an: Stewards Gt 
ſome Mannors being very unreafonable 1n ferting 
creat Fines for their Tenants admicrances. 

In fome Mannors there is a cuſtome char rhey may 
ſet as much or more then the Land ro be: Surrendred 
is worth, which feems very unreaſonable ; bur tnar 
which makes ita reaſonable cuſtome , is that when 
ſuch Tenanr is admirted a Copy-holder of the 1ai:l 
Mannor, he may purchaſe as much-as he pleaſe, pay- 
ing lictle or no Fine; ſorthat if any one be abour to 
purchaſe any conj:derable thing, he gets himſelf firit 
admicred ro ſome (mall parcel, and atrerwards to the 
reſt, ſotharall things conſidered, his Fine may be 
reaſonable. 

Copy-hold Land being well ſeated and at a ſmall 
Fine certain, , may be valued ar Sixteen, Sevenrteei1 
or Eighteen vears purchaſe. And ifir. be Arbitrary, 
then you may deduct ſo many years purcliaſe as they 
uſually rake for their Tenants admitrances; and 
value the ſame accordingly , or ocherwiſe give the 
Seller ſo much as ir may be worth, and ler him com- 
pound with the Lord ofthe Mannor, and ger you ad- 
mirted ro the fame. In ſume Mannors the Fines are 
all certain, and in orhers all Arbitrary, in others 
ſome certain and ſome arbitrary. Ler the Copy 
bolder that is at Fine certain, be ſure that he pay rhe 
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Fine certain, and have regard thar he pay neicher 
more nor teſs,, and have the ſame inſerted in his Co- 
pv. ir being the trick and device of ſome Lords and 
cheir Stewards to reduce their Copy-holders Fines 
10 umcertainties, that thereby time mighr ware our 
521 tain cuſtomeof the ſame ; and this done , they 
3d what they pleaſe for their Tenants admit- 
*hich dorh very much increaſe the value of 

A11Or, | 


Nu, 1 bat a Copy=hold Eftate is one of the certaineſt 
L/Laies ds 70 dithe, an England. 


eAdyowſons, 


Advowſons ſome are appendent to Mannors , 
othersin groſs by themſelves , ler the Purchaſer be 
very circumſpec as tothe Tirle of it , whether ir be a 
uſtrparion from any Patron, ſorhat the Patron may 
avoid the ſame by Writ of Right of Advowſon , or 
Pure impedit, or whether the ſame be nor forfeited 
by any Simoniacal Act done berween the Patron and 
the preſent incumbent? or whether the Church be 
not void at the time of the making ſuch Contract ? 
icbeingarule in Law, thartthings in afion cannor 
be granted. Cook, Sur, Lit. I. 2. Sefi. 180. - 

Before you proceed to value the ſame, you may 
make inquiry as ro the Tyrhes of the ſame, and whac 
the Glebe-Lands may be worth yearly? if you cannor 
well ſatisfie your ſelf by che Inhabircants, you may 
repair to the Kings Books in the Firſt Fruits Office, 
211 rhere ſearch ro find at whar rateir is rated there : 

* forthe moſt part ratedar 101. inthe hundred 
hundred pounds, as the Tyrhes and Glebe 
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are yearly worth. This Rule is nor always true, bur 
for the moſt part itis ; ſothar if you find rhar the 
value inthe Kings Books, and the enquiry thar you 
do make do arree, it may be ſomething of ſarisfati- 
on to you, asto the valuerion thereof. All theſe 
things conſidered , the common valuation of the 
perpetual Advowſon, is two years purchaſe, be the 
ſame appendent ro a Mannor, or in groſs by ir ſelf. 
Bur if you purchaſe the next Preſentation at the nexr 
avoidance of the Church, it is uſually valued -o be 
worth one years purchaſe, 


[ mpropriations, 


Impropriations or Appropriations: the Fee of 
which being now a Lay inhericance, are of leſs value 
than Lands, for the ſcruple of Conſcience , which 
many men concetve of them, they being of ancient 
Right belonging to the Church. And taken from 
the Church by the X Af of Deſolution in K. Henry 
the Eighths time,and byLay-men purchaſed from rhe 
Crown, the value of ſuch Impropriations according 
according to rheir ſeituation, may be rated ar more 
or leſs years purchaſe: they lying near London , are 
valued art fourteen years purchaſe, and in remoter 
parrs at rwelve or thirteen, Which you may compure 
by the Tables before and hereafter mentioned. 

X Stat. 27, H.8.i7. 27.H.8.28.. 


Note, That you muſt make deduciion for the Fee-Farm 
' rent tothe Crown, and for maintenance of Cure, 
That where the Owner of the Impropriation is Lord of 
the Mannor, and will make ſale of them both togetber, 
there the Purchaſer may give one years purchaſe more (or 
| the 
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the ſame, for the conveniency of letting the ſame Tythe 
free to bus Tenants, 


( oal. {AT ines. 


Having, conlidered all thoſe things which are be- 
fore mentioned as to the Cole-Mines : and thar you 
find by your Boring-rods thar you have a good ſeam 
of Coles ; and either a good In-land Marker, or elſe 
the conveniency of ſome River for the Exporting 
them. Thenexr thing to be conſidered is, whether 
the ſame be a Colliery that harh been formerly 
wrought, or whether it were never wrought before, 
ſo that all Macerials working the ſame, are ro be new 
boughr and made. | | 

If ir be a new Colliery that is either on the River 
Tine which runs by New-Ca{le, or on the River Fare 
which runs by Sz#ndcrland, although it harh been for- 
merly wrought : and there doth yec 'remain great 
quantities of Coles in the Earth, you may conlider 
what Staythz or Wharfts there be upun the River, 
for the loading the Coles unto, and whether they be 
1 repair; and tv conſider what quantictes of Pirs 
rhere be funk ready for ufe, how many Horſe Engines 
for drawing np the Coles our of the Pits, and whar 
Engines they uſe to draw their Water with for the 
conventencie of rheir working , waerher they make 
we of Warer in any River, and fodraw Water wich 
Warer,or whether they draw Water with Buckets,or 
Hand-Pumps , or Chain-Pumps, or whether they 
make ule of Tread Wheels, or Horſe Wheels, or what 
viher device they have, there being very many devi- 
{z5 for rhar purpoſe , bur very few good for any 
raing. In moft Cullieries 1a the North they on 
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uſe of Chain-Pumps, and do force the ſame either 
by Horſe Wheels, Tread Wheels,or by Water Wheels; 
and this they find the fureft way for the drawing 
their Water, although the charge of ſuch Wheels 
for Timber , Leathers, Chains, Pumps, and orher 
materials abour the ſame are very grear, and often 


requires repairing, belides the grear charge of men 


and horles they are daily at ; and are forced fome- 
rimes ro repeat their Work. Ler the charge be whar 
icwill, ic is not much matrer , ſotharrke profhr do 
exceed the ſame. All che marerials before mention=- 
ed are valued by themſelves; and if che Colliery be 
likely to be of twenty years work, you may value 
the ſame ar three or four years purchaſe, If the fame 
harh heen formerly wrought, you may find how m:- 
ny Chaldron of Coles there hath been m any partt- 
cular year wrought out of the ſame, by che Staiths- 
metis accomprs , or by New-Cajtle or Sunderland 
Cuſtom-houſe Books, they caking every Tide rhe 
number of Chaldron of Coles which comes from e- 
very Colliery : ſo by computing the charge of pro- 


curing the ſame, you may find what quantity of 


Coles there harh been wrought our of the ſame in 
any year, and fo beable ro eſtimare the profic of the 
ſame. The purchaling the Fee of Collieries is very 
rare, utlefs it be with the Land where the ſame is - 
Bur the moſt uſtial way 1s either ro give a Fine, and 
fo pay acertainrent , ora certain rent our of every 
Chaldron withour any Fine. The Purchafer may 
give more or leſs for the ſame, according as he may 
ſee his advantage. Thev commonly reckon thar 
ewo or three years purchaſe may be a comperent al- 
lowance either for the Fee, or for a long Leafe, ren- 
dring a ſmall rent , or one ſhilling for every Chal- 
dron, or more or lefs, as the charge of worki:17 rhe 
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ſaid Colliery may be, and as the prcfic may ariſe 
thereby, 


It hath been ofcen obſerved that South-Country 
men do very feldom ger any thing bur trouble by 
undertakings in Collieries, ic being the nature of 
many Norch-Country men to have a kind of Anti= 

_ pathy againſt che thriving ofany bur themſelves. As 
coa Colliery that hath never been wrought, ir is ve= 
ry hard to er a valuation upon the ſame, the genera- 
licy of Collieries being worth liccle or nothing. 


There are divers other ſorts of Collieries in In- 
land Countries in Ezgland, vihoſe profit conſiſts in an 
Inland Marker, and they do produce in many places 
great profic ro the Undertakers; bur are as uncertain 
a3 others, and ſubject ro the caſualties of Warer, and 
of Fire, which many times proceeds from their nar 
making a convenient Shaft for the Air in theic work= 
19 the ſame. 


There are many Projetors ( who have more of 
fancy and imagination in their Dehgns, than of any 
real operation ) that do undertake even 1mpollibt- 


p 


being many rimes ſuch as che Owners value ar lictle 


or nothing, either becaiiſe of rhe ſmall body of Coal, 
or by reaſon of the depth and charge of finking ſuch 
Pics, and in Timbring of them; or by reaſon thar 
the Mines are eicher fed with ſome River , or great 


Springs, ſorhat rhe working of them will nor quic 


their colt : ſuch Pics or Mines as theſe , they very 
much a»plaud and commend to rhe Projectors , by 
informing them wha great years profic would ariſe 
ifluch © ' + !-5a5 they are troubled with were re- 
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moved ; which prompts the Projectors to go for- 
ward with their deligns, -not queſtioning bur to re- 
move a!l obſtacles that hinder the ſame, until ar 
length by ſad experience they find, that in ſtead of 
dreining the Warter, their Pockets are dreined, 


L.:ad eM ines. 


Lead Mines by the Cuſtom of the Peak in Derby- 
ire, a particular part doth belong ro any man ithar 
doth firſt find our the ſame ; and afrer he hath taken 
his pott-flion, which is by driving a croſs Stake inthe 
Earth, he having made ele&ion of ſo mnch as he may 
by the Cuſtom , whether the ſame be a Meer of 
ground, which 15 about 29 yards, or halt a Meer, or 
whar he pleaſes, and may lawfully be demanded by 
the Cuſtom, they term him the Firft Founder ; then 
ſuch others who will have any part undiſpoſed (as 
they may by the Cuſtom demand) rhey likewiſe take 
poſſeflion by a croſs Stake, every perſon concerned 
having taken their reſpective poflcitons , and their 
. reſpective ſhares being known to the Bar-Maſter,they 
then proceed ro ſink their ſhafts and fo ro ger the 
Oar, which rhe Bar- Maſter doth obſerve that they 
do equally divide the ſame according ro their reſpe- 
Give ſhares; the King having every thirteenth dith of 
Oar for his Lot and Cope ; and che Miniſter, ir may 
be, every twentieth for Tithes. There be divers 
peculiar Cuſtoms that belong to theſe Mines, which 
doth require a diligent ſearch inro, by ſuch as do deal 
with the ſame, ſo thar he may take care thar he loſe 
not his ſhare or part upon any nicety : as it he doth 
ſer the ſame be unwrought fourteen dayes together, 
and may well work the fame viithour the impedi- 

- ment 
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ment of Water, or any other lawful impediment, he 
hath forfeited che ſame ro ſuch perſon that will come 
and take poſſellion rhereof. There be divers orher 


Cuſtoms which muſt be obſerved, or ele the Propriee | 


ror may forfeit his Eſtate. 


There doth a. Jury belong ro theſe Mines of 
ewelve men, thar do view the Groves and Mines, 
and doch obſerve thar every one doth fairly work his 
own part , and nor encroach upon anothers : and 
ſeveral other things they enquire after : they have 
fome goo, and ſome bad Cuſtoms amongſt them, as 
well as in other places. They have likewiſe a pecu- 
liar Courr , by which they decide moſt differences 
rouching the Mines, which is no Court of Record , 
which occaſions the ſame to be very corrupt, as to 
mens Teſtimonies. The Grovers and Miners, up 
whoſe evidence mens eftares do depend, well know- 
Ing they cannor be perjured. The Cuſtom of falſe 
Teſtimony and Lying having removed from them 
the thoughts of rhe hainiouſneſs of the ſame. Theſe 
Miners are much. given to flattery and deceit, al- 
though they be of a brutiſh nature and behaviour. 


In many places of E7-:/arnd and IPales, where there 
are theſe ſorcs of Mines, they do not alcogether de- 
pend upon ſich Cuſtoms , bur in many places wi 
do belong to the Proprietors of the ground , whic 
makes them more valuable, if they berich Veins or 
Seams of Oar, and free from great quantities of 
Warter. 


They uſe ſeveral ſorts of devices, and ſuch as are 
wed in Collieries for the dreining their Mines , bur 
that which is moſt uſed amongſt them, is a Sough, 


they Iying for the moſt part in Hills, To 


—_——  — 
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To fer a certain value on any of theſe Mines, being 
cenerally great uncertainties, ir will be very erre- 
neous and imperfect : bur ſome will give (where the 
ſame is indifferent good Oar, and the Seam like to be 
of any continuance , and hath yielded good profic, 
and is nor then impeded by Warer) as much as it 
hath yielded inone or two years, or more, according 
as they may ſee theic adventure. Thoſe which buy 
at any rate, do ſomerimes return their money rwenty 
times over , and at other rimes loſe all their purs 
chaſe money, and as much more, they being very 
great uncertainties, and ſomething depending upon 
the ingenuity and contriyance of the Proprietors in 


_—_ 


manaplng the ſame, 


Theſe Mines are ſometimes let by Leaſe , pay= 
mg a certain Renr, or thar which is equivolenc ; but 
for the moſt part they ſell the Fee of the ſame ; the 
Wife may have Dower of theſe Mines as well as of 
Land, and they do deſcend to the heirs of the Poſ- 
ſeffor, and are not much different in many ef their 
Cuſtoms, from Eſtates of Land in Fee-ftmple. 


 Tinna4Manes, 


There will be no need to ſpeak any thing as to 
the value and Cuftoms of Tinn-Mines, they being 
ſubject rofuch Cafualties as are before mentioned to 
Coal and Lead, ro which I refer you; and may be 
accompted to be of rhe ſame value, or ſo many years 
parchaſe; and have many Cuſtoms belonging to 
rhe ſame, and ſuch as do belong to Lead and Coal 


Mines, 
Mills 


The City and Country 


e Mills. 


All Corts of Mills, whether Wind-mills, or Waters 
mills, for what uſe or kind ſoever, Forges, Furnaces, 
Fulling-mills , or whar ere rhey 'be; being. ſubject 
to ſuch Caſualties as are before mentioned, and our 
of Leaſe, they may be valued ar ten or eleven years 
purchaſe; bur if rhey be in Leaſe, and the Miller to 
repair the ſame, they may be valued at one or two 
years purchaſe more, ro compute borh which valua- 
tlons for any number of years., and how much you 
have per cent..every year for your money. I refer 
you either ro the Tables before mentioned for the 
purchaſing of Land, or hereafter mentioned for the 
purchaling of Houſe: S. | 


Bbeation of Froinid for nakog 
of brick. 


Ground near London , that hath a good Clay 2 
'Or 4 toor deep, tis ver valuable for the making Brick. 
Ic may be accompred that a yard of Earth ſquare 
will make feven or etghr hundred of Bricks, If the 
owner of the Gemad will not make Bricks himſelf, 
and ſo rake all the crouble and profir, he may ler the 
fame for a certain Rent to be paid our of every thou- 
ſand ; he may account rhar he may have a thouſand 
of Bricks made, and ready for uſe, all charges for 
Workmanſhipi in ficting the Earth, Sand, Straw, ma- 
king, turning, and burning, ar ſeven "ſhillings {ix 
penee, or eight ſhillings a chouſand ; he may add 


three 
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rhree ſhillings for the carriage of every thouſand ro 
the place where rhe ſame are to be uſed ; which car- 
riage is either more or leſs, according ro the diſtance 
of the place: rhe feven illings tix pence for ma- 
king, being added ro rhe.three thillings tor carrlage, 
amounts unto cen ſhillings and tix pence ; ſo thar if 
the Bricks yield thirteen or fourteen fhillings a 
thouſand, there Is rwo {ſhillings and 1ix pence, or 
three ſhillings and 11x pence profic in every choufand 
for the Ground, and ſo if more or lels. 


The Proprietor may afford the Linaertaker a 
wiery of the profit ar leaft, and ſo may fer a certain 
Rent, which may be one or two {killings in achou- 
ſand, or moce orlets, according tothe goodneſs and 
fineneſs of the Clay, and the Ground lying cons 
yenient. 


— — ———_— x -—OO— m—_— 


— 


4 Computation of Houſes in England, and 
particularly in London, and how to compute 
the value of Ground whereon Houſes ſtood 
before the late Fire. 


Ou may conhider what Caſialties the Houſes to 
be purchaſed.are ſubject unto,as unto the Air, 
extraordinary Winds aud Tempeſts; Rain, although 
bur ſmall ſhowers, by degrees ror the ſame. And in 
ſome places extraordinary flouds and innundations, 
which doth ſomerimes utcerly deſtroy them : bur rhe 
greareſt caſualcy, is that of Fire, which doth happen 
many wayes., x 


D Ano= 
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Another thing ro be confidered is, whether therz 
be any Tenant m the fame? which if there be not, 
ic may be accounted one years purchaſe the leſs in 
Its value. Houſes being wichour Tenants, decay 
ſooner than thoſe, which are Tenanred. Houſes of 
what kind ſoever, require great coſt in repalring. 
Houſes in many places of England, are accounted to | 
be worth ten, eleven, and twelve years purchaſe ; 
bur Houſes in Le:don, in ſome places, are eſteemed 
ro' be worth thirteen, fourteen, fifteen , or ſixteen 
years purchaſe ; the cauſe of ſuch valuations I ſhall 
ſhew you, 


Some Houſes near London, and in other places , 
that were builc more for pleaſure rhan profit, do ve=- 
ry feldom yield rhe Owner or Builder above four, 
fve, or {ix pounds per cent. when they Ler or Leaſe 
the ſame ; rhe Tenant that takes rhem not regarding 
whar they coſt building , bur whar ir is reaſonably 
worth per 277, And if any Purchaſer is to buy the 
ſame,he will have allowed him after the rate of eight, 

in2, Or ten per cert, per ann, fcr his money, or more 


niet, 


or le(s, as ir may be valuable. 


Monted men that do build in the Countrey, have 
many times more regard to lay out their money ro 
promote their own peculiar fanlie and pleaſure, than 
their profit; which fanſie and pleaſure doth very 
ſeldom vilibly correſpond with thePurchaſers humor: 
Bir the Owners beft way 1s to find our a Chapman 
with whom it may : whereas Houſes in London, ſome 
vield cen, iwelve, fifreen, or it may be rwenty pound 
in every hundred ſaid out in building, and are va- 
ſted at twelve , fourteen", or lixteen years pur- 


chaſe, 
Houſes 
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Houſes that were, (and by the permiſſion of God) 
will be again in Cheapfide, Fleetftreet, Cornbill, and 
in other high and principal Streets, and in fome 
Streets and Lanes of nore , were for che moft part 
valued ar ffreen or ſixteen years purchaſe : rhe 
ground on which the fame ſtood, being nor ſubjet ro 


. Tich caſualties; as che Houſes, and ic may be the 


Ground-rent of ſuch Houſes, was worth and would 
yield halfrhe Rent or more. 


Suppoſe a Houſe that was ſtanding before the late 
Fire in Cheapfide, and worth an hundred pounds per 
ann. and would yield fifteen hundred pounds, if the 
ſame was to be ſold, and now to Le re-huilr will cuft 
five hundred pounds, ro make ir cf the ſame value. 
You may reckon the Ground-Rent of this Houſe ro 
be worrch a thouſand pounds, which is rwenty years 
purchaſe for fifcy pounds fer an. and the Building 
upon the ſame allowing ren pound in every hundred, 
worth tifry pound per anz.more 3 fo that the Ground- 
rent and the Building together, amounr unto one 
hundred pounds per ex7. and are worth kifreen hun= 
dred pounds to be fold ; which makes it plain, rhac 
ſuch improvements ts nor altogether occahtoned by 
vertue of the building, bur principally by the {cicua- 
tion of the ground ; fo thar fitry pounds per a7. 1s 
bur a reaſonable Ground-rent for a Houle 
thar will coſt tive hundred pounds the re-building , 
and yield one hundred pounds fer annum when 


buile. 


Houſes that are of the ſame Rent, and in as good 
repatr in other places, it may be wiil not yield above 
eleven or twelve years purchaſe, the reaſon being 
direftly the ſame as to the yalue of the ground, Sup- 

D 2 poſe 
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»oſe an hundred pound per an. for a Houſe in the 
$1rand, and this Houſe if it was rebuilt, would coft 
eight jundred and fiftry pounds; forthart if you allow 
ren pond in the hundred evety year. for the money | 
expended in the rebu{dmg, it comes to eighty. five | 
pounds per 277, and the Ground-rent for the fame 
worth but fifteen pounds per ann, which at 20 years 
purchaſe comes ro three hundred pounds : which 
being added to the eight hundred and fifty pounds, 
amounts ro one thouſand one hundred and fifry 
pounds, and is worth fo much co the Purchaſer , 
which is berween eleven and twelve years pur- 
chaſe. 


I only ſet rheſe Examples for Demonſtration, ro 
ſnew how any man may value his ground, either for 
to build himſelf, or coler the ſame our ar a Ground. 
Rent for other ro build on the ſame : and to know 
how to value his Ground if he hath a mind ro {ell or 
Ecafe ouc the fame. 


tl; to value Ground by the Foot, 
Front, OT Squares 


There is a way as ſome uſe for the valuing their 
gruumd by the Foor, which comes under the ſame rea- 
ſon as in the E xample before mentioned,of a Houſe in 
Cheapſide : Suppoſe thar ſame be 25 foot Front, and 
forty foot deep. it may be lerfor to be builr, for fi forty 
thillings the foor Front, which amounrs unto fifty 
pounds per annum : Or ifyou would Jet it by the ſquare 
Foor, there being a rhonſand Foot ſquare, ir is worth 
ewelve pence a Foot fr an, Which amounts unto the 
fame 
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{ame reckoning of 501. per ann. fo that when you 
are ſati>fied of the charge of the Building, and of che 
value when builr, you may compute lr by the Foor, 
or in Groſs, how you pleaſe. 


Let thoſe who have any Ground torebuild , firſt 
conlider whar their Houſe was worth before it was 
burnt, and what was the cauſe ofthe value, Whether 
the long continuance of anv Trade in the ſame, or 
whether ir be fo well ſcituated as thar ir may be fic 
for any Tradeſmen; and to confider whether it will 
be of the ſame value again when re-builc , and of 
what value 1 ir may "nP robabilicy be, and whatic will 
coſt ro re-build the ſame. Theſe things conlidered, 
and finding thar there will be an allowance of eight, 
nine, or ten pound: in every hundred pounds expen- 
ded, the Proprietor may proceed ro re-build the 
ſame. 


Note, That eight, ne, oritcn pounds per cent. to be 
allowed to the Builder, may he a good ſufficient aloe 
ance, for his mency to be expended, conſidering the 
nuniber of years as be bath inthe ſame, as trom tiriy to 

fete Hard, about ten pounds in every bundred þ nd ; 
eo om forty tofifty, about nine pouna's 'in Cvery hundred 
pound; and from fifty to ſixty years, an: 4 ſo upwards, 
avout eight pound in the hund: ot per annum , ar 
; and a half. Iſhall bere ſet down three Tables 

1907 forthe uſe of the Purchaſer, afte er the ſame forn 4s 

the other, computing what value ten-pounds per ann, 

wwcther iſſuing out of Lands or Howſes, may be wort! 
for any number of years, the Purchaſer having after 


the rate of eight, nine, orten, per cent. 
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A Table ſhewing the valuation of ten pound 
per annum, the Purchaſer baving allowed 
after the rate of eight pound for cvery Hun« 
dyed, and what may.be given for any number 
of years, having allowance aftcr that rate. 
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A Table ſhewing the value of 101. per an- 
num, the Purchaſer having allowed hint 
after the. rate of 101. per cent. and what 
may be given for any number of years, has 
Ving allowance after that rate. 
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Rules which may be applied to the differences ariſing 
| berween Landlord and Tenant, by reaſon of the 
lace Fire; whereby the Proprietors concerned 
may end their differences without giving trouble 


co the moſt Honorable Court of Judicature, 


eels ew 
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It may be ſuppoſed reaſonable that fuck Tenanrs 
who are bound byDeed or Law to uphold and main- 
tain their houſes, ©c. and foto leave them at the ex- 
pirarion of their Term, ought M1 ſome meaſure ro be 
contriburers ro the charge of rebuilding,and nor thoſe 
who are Tenants at Will or Sufferance. And thar ar 
is againſt Equity for Landlords to demand full faris- 
faction or half ſarisfation for rhe Tenants Covenants, 
it being a' common calamity much damaging the 
Tenants Trades and Goods, aſwell as the'Landlords 
Houſes, which in equfity and good conſcience ought 
£o be conſidered.  — 


Rigorem furs emelit enuntas, 


Let ic therefore be ſuppoled reaſonable rhar a ſrzch 
part of the charge of rebuilding ro be born by the Te- 
nant to be farisfaftory for his Covenanr ,” whether he 
build or ſyrrender the relidue of che charge of re- 
building to be born by the Landlord, Tenanr, or Sub=- 
Tenanr, or if there be more Under-renants, accord- 
ing to their reſpe&ive Eftares and intereſt-. 


Example the Furſt. 


Suppoſe a Houſe in an indifferent Street or Lang, the 

Landlord having Leaſed the' ſame for 21 years , 

reſerving 3o 1. per annum Rent , whereof nu years 

ts expired ; the Tenant having by his Fine,repairs, 

or rebuilding improved the ſame to be of the yalue 
of 50 I, per annum, | | 


You 
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You may compute the Tenants Inte- 
reſtof 20 /. per :xn«um'by the Table of 
xol. inthe hundred, ,and for ren years 7. s. 74. 
Itis worth 122 16 $ 

The Landlords Intereſt of 501. per 
ennum , by the Table of 8/. in the 
hundred, it being berter ſecured rhan 
the 201, per annum. $98 00 Q 

+ The Landlords Reverfion of 207. 

per annum, after 10 years being com= 

puted by the Table of 10 per cent. 1s 
worth ._ 079 03 4. 
Houſe worth before the Fire inall _ 577 oo o 


The Building you may ſuppoſe (to | 
make it of the ſame value) to coft 300 ©0. © 
The Tenant to pay for his Covenant 050 oo © 
The reft will be 250. ro be paid by the Landlord 
and Tenant according ro their Intereſts. 
The Tenants intereſt i572 1. 16 5. 8 4. out of which 
he muſt bear his proportion of loſs, 
The Landlords mtereſt is. 452 1. 3s. 44. which 
_ Is fix times as much as the Tenants intereſt, and 
* aboura third more, ſo that he muſt bear [1x times as 
much as rhe Tenant, and a third more. 
So that the charge of two hundred and hifcy pounds 
being divided into rwenty two parts , the Tenanx 
muſt bear three parts , and the Landlord nineteen, 


falls thus: .. | . 

The Tenants proportion 34 91 10 

The Landlords "209 88- 2 
300 00 © 


If the Tenant build , and have Forty years added 
to his Leaſe, and continue the old Renr. 


Twenty 


Aa oa OI, 
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Twenty pounds fer axnum, for 40. years after 10- 
is worth by the Table of 10 inthe hundred 75 1; 10 5. 
ſo that the Landlord is ro pay 1401.85.24. and the 
Tenant the remainder, which is 159 /. 1 s. 10. 

Fhe Landlord may bear his proportion by abate- 
ment of Rent our of his 3o /. per annum, or others 
wayes. 


1 enant Surrender. 


If the Tenant is not able to build, or willing to 
ſurrender his Leaſe , what fhall che Landlord doin 
this caſe? 

The Tenant having out of his intereſt 
in the eſtate which is before ſuppoſedro K 5; d. 
be | _ - 322 26 .Þ 

Allowed for his Covenant 050 00 © 

For building according to his pro- 
portion ; 

The remainder to be paid to the Te- | 
nant by the Landlord, is 033 14 10 

122 16 8 


034 OI 10 


Example the Second. 


Suppoſe a Landlord Ler a Leaſe of a Houſe for 40 
years, reſerving 38 /. per annxum Rent ro himſelf, the 
- Tenant by Fine or Building , hath improved the 

ſame to 60 /. per annam , and hath Leaſed the ſame 
to an Under-renanr, of which term there 1s-15 
years-expired, what muſt the Landlords and Tenants 
proportions be in this caſe ? 


The 
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The Landlords Eftate of 38 /. per an- 
2, COmpured by the Table of 8 per _ 
cen. which is worth being ſo well 7Z s, d. 
fecured ©3 0 0 
The Landlords intereſt of 22 1, per 
annum, after the expiration of 25 years, 
being computed by the Table of 10 7, +s, 4. 


per cent, 30 7 © 
Landlords intereſt in all "! > 8 Y- 


The Tenants intereſt of 22 /. per an- | 
279: tor 25 years, being compured by* F. s, 4. 


the Table of 10 /. per cent. 199 13 © 
The'Sub-Tenanrs intereſt being at a 
Back-renc, is worth 009 OG 00 


Houſe worth in all befoze the F ire 695 00 00 


" The houſe to make ic of rhe ſame value will coſt 
265. rebuilding, the yerfons concerned may bear 
their proportions as followeth. 

” The Sub-Tenanr ro ſurrender and 
toWy a fixch part inlieu of his Cove= 7. s. d. 
nanr, . which is oy 60 00. 00 

The 3oo pound reſidue of the charge tobe born by 


the Landlord and other Tenant, according to their 


reſpective Intereſts , will fall our thus; the charge 
being divided intoſeven parts,the Landlord to beac 
five, and the Tenant the other rwo parts, _ 


: The Landlords five parts of the 3007, /, 5. &. 
towards the rebuilding amounts unto 214 5 9 
The Tenant for his rwo parts $5 14 -3 
_— 360 00 OO 


The 


rs” WT ER IRR: court es. 


Purchaſer and B wilder, 45 


The Landlord may inlarge the Tenants term of 25 
years, 10 40, for which the Tenant may dedud our 
of the Landlords proportiorwof building, ſo much as 
22 1. per aunum is worth for 15 years after 25, whica 


being computed by the Table of 10 per cent. is worthy 


151.8 5.04. 

It the Tenant will ſurrender his intereſt in the 220, 
per anni for 25 years, the Landlord having allow= 
ed him 601, by the Sub-Tenant in conlideration of his 


Covenant. and 851.145, and 3, bythe other Te- | 


nant,according to his proportion in the loſs. 

The 1131. 18 s, 94.. remainder of the aforeſaid 
199 | 135.04. may be reaſonable for the Landlord'to 
pay i© his Tenant 1m caſe he ſtirrender. 


Hs tothe right lating of every of theſe Caſes, it 15 requiſite 
that theſe queſtions be firſt reſolved. 


Firſt, Whar term the Tenant hath, as 25 years, 
Secondly, Whar Rent he payes, as 38 /. per annum, 
Thirdly, Wha: the full yearly value the houſe was 
before rhefire, and will be again in probabiliry when 
builr, 60 [. per annum. | 
Fourthly, Whar the building will coſt? 3601. 
Then you may proceed to value the Landlords and 


Tenants intereſt by the Tables before mentioned, as 


you may obſerve by the foregoing diſcourſe. 


1 enant for Life. 


-* &< 
vg 


In caſe there is a Tenant for Life, and he Landlord, 
then he.and the Reverfioner way value their eſtates 
together, and the Tenanr for life may value his eſtate 
at 5,6, or7, years Purchaſe, and the Reyerfioner at 
the 
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the refidue according as their Eftates may be worth, 
and fo bear their proportions. If more lives than one, 
you may compute them by rhe Table of Lives. 
Houſes as hath been before obſerved (although 
they may. be of the ſame rent) are not of the ſame 
value which is occaſioned by rhe ſcicuation of rhe 
houſe and conveniency for Trade, as an old houſe in 
a By-lane (although at the ſame rent) is not to be 
compared with a houſe in Cheapfide, nor to be valued 
at ſo many years Purchaſe. 
! The beſt forr of houſes ina high and principal freer, 
the proprietors intereſt may be compured by the Ta- 
bles of 7 or 8 per cer. 
The Tables for Fhe Streets and Lanes of Note by 
5,6, and 7. per the Tables of 8, andg, fer cent. ac- 
c:n-. are fol. cording as they. may be valued for 
17.14 20 Trade, &c. 
The worſer ſort of buildings by the Tables of 9 & 
1O per cent, 
_ AGround-rent, Rent=charge,or ſuch like by the 
Tables of 5 and 6 per cent, | 


| Example the Third, 


Where A. letteth ground to B. to build at 10. fer 
anmum Renr, B. builds and makes the fame worth 
beſides the Renr 40 /. per annum, B. Leaſech the ſame 
ro C, who makes the ſame worth 3o /. per annum 
more. | 
A. his Intereſt 101. per annum , may be valued by 
the Table of 5 per cent. 

B's Intereſt of 401. per an. by the Table of 8 per cent; 

C's Intereſt of 301. per an, by the Table of10 per cent, 


So 
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So that it is plain,the charge of the building being 


known, and the value of every mans intereſt (if there 
be rwency concerned) being found by the fix Tables 
before mentioned , the Sub-Tenanr having paid a 
{ixth part for his Covenant, the reſidue to be born 
according ro the Landlords and Tenants reſpetiye 
Intereſts, follows a courſe. 


Leafes held from Corporations. 


Leaſes held from the Ciry, Halls,Colledges,Hoſpi- 
tals, Biſhops, Dean and Chaprers, and ſuch like, have 
for the moſt part ſmall Rents reſerved on them, ſo 
that you may obſerve by the computations before 
mentioned, that the ſmaller the eftare is, either of 
Landlord or Tenant, ſo much the leſſer will their 
proportions be inthe charge of rebuilding; fo that 
in moſt ſuch caſes where the Renr is ſmall, che Land- 
lord may bear his full proportion by inlargement of 
the Tenants Term, without abatement ofany Renr. 
You may likewiſe find our whatabatemenr of Rent or 
-inlargement of Term may be reaſonable, in caſe the 
Landlord havea great Rent reſerved, 


Whexe the Landlords Rent appears to bea Ground 
rent, It may be valued as tn the foregoing Chapter, 


T woe M onths Rent. 


As for the two Moneths Rent from Midſummer to 
the Fire, ir is but reaſonable that the Tenant ſhould 
make allowance for ir one way or other, 


In 
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In ſuch caſes where the Bilder cannor have his 
Tice or Agreemenr covfirmed ro him by his Land=- 
tord being an Infanc; Bilkop, Dean and Chapter, 
whoare diſabled to make any Leaſe above 41 years, 
or in other cales, * | 


In ſich caſes 1c 1s conventent for the Tenant or 
Bilder to have his Leaſe or Term ratified by the Ho- 
norable Court of J udicatire. 


To find the true value of any houſe when builr, is to 
conl:der whar rate houſes in 500d repair did yeild.in 
the ſame place before che lite Fire, and nat ro com- 
pare them wich ſuch houles char had their valuarion 
from the repuration of any Trade. If it was before 
the Fire an old houſe, and would yeild to be ler ro 
molt forts of Trades, 40 /. fer annam. it is bur reaſon 
to ſuppoſe that a new houſe ma» do the ſame : Some 
gromd for building of houſes will be much bertered, 
being in Alleys, and now made Lanes ; others being 
narrow, and now made wider, which chings vughr 
to be regarded, as to their valuation when rcbullr, 


\ : S 
If the houſe ro be brilr in a High Street or Lane of 
Nore, beufthe dimeniione of any houſes hereafter 


. Compured ; you may either make ule of, rhe ſame 


compurations, or compure them .by rhe rules there 
mentioned, they being compured at the moſt rroba=- 
ble rate as marerials are ſuppoſed ro be ar, during the 
rebuildingiofthe Ciry + the computations following 
are ſuppolino all materials new , and making the 

» as oY : . 
ſame Tenantable, and che materials as the buildings 
are ſuppoſed robe builc with, are of the beſt for, 


The builder hath allowed him by virtue of cheſe 
COM® 
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computations 10 /. in every 100 /. as heis toexpend 
12 building , which is a good improvement of his 
money, and fo a good trcouragement to bun{d, 


The Builder may add ro the computations hereafcer 
mentioned 5 /. in every 100 /. for the hazard the 
Builder runs in the proof of his building, and for ſe- 
veral ſmall perry expences incident to the ſame ; as 
the Money expended in meett 19s , making-Con» 
trats, and given to Workmen for Morning= 
draughrs , and ſich like expences, alchough bur 
(mall in themſelves, yer many of chem amount unto 
a ouUm, 


The Builder may have allowed him one year for 
his building, before he pay any Renr, or more, as 
the place may be ſcicuare from che buildings thar are 


| ſtanding, and the place convenient for Trade, 


| Whetethere is a Tenanr thar is a poor man, and 
the Landlord know him ro be fo, 'and rhathe is nor 
able ro give the Landlord farisfation for his Cove-= 
nant; in ſuch caſe rhe Landlord would do well ro 
accept of his Leaſe, and diſcharge him of his Cove=- 
Nanr. | 
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TO THE 


CITY BUILDER. 


— 


T be Seccnd Look. 


— 


Irſt, ler him ger his foundation cleared, and his 

Bricks and Bars laid up againſt there be uſe for 
the fame, or elſe ler them be wrought up inthe Foun- 
darion; ler him likewiſe ger all his Rubbith fifred and 
cleanſed, and ro take notice what quantity there be of 
rhe ſame, and ſo value the ſame according as dire- 
&ion is hereafcer given ; let him obſerve that he doth 
deal with honeft workmen , as near as hecan, and 
ſuch as are able and willing ro perform whar they 
ſhail underrake, whether the ſame be bv the great or 
otherwiſe : And lerhim make choice of tuch a Maſter 
Workman as will ſer his helping hand to fer the work 
forward ; fuch a Workman will afford to do his work 
cieazer, than others who walk with their Rules by 
their itdes, andir doth very much diſcourage thoſe ; 
from idleneſs who work under him. | 


In caſe where Carpenters, Bricklayers, Labourers, $ 
Or 
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or other Arrificers, having wndertaken work by the 
Grear, Month, Week, or otherwiſe, do deparc rheir 
work without juit cauſe, as the nor payment of wa- 
ce3, or the like , the party grieved may have fuch 
"Offender before ro Juſtices of Peace , who have 
power by virtue of the Stature of Labourers, made 
5. Eliz, 4. tro Impriſon fuch Offender for the {race 
of one Month wichornr bail, and ſuch Offender doh 
forfeir5 /. for every ſuch Offence,the perſon grieved 
having notwichſtanding ſuch purithment , his lofles 
and dammages to be recovered at the Common Law 
for his Toſs ſuſtained. The builder hath likewiſe a 
proviiion male againft ſuch Offenders by the lare Act 
tor Rebuilding the City. 


Ler him obſerve rhat k1is materials be good ; {> a3 
ro make ſubſtantial work, and char his bricks be well 
burnt, which he may know by their colour : bricks 
well burnt looking.on a deeper red than thoſe waick 
are not, and if you ſtrike them with any thing, they 
will make a brisk found, and nor be fubje& ro moul- 
der and break to dirt as others will. Ler the builder 
make eleQtion of bricks thar are made ofa mould thar 
was digged up in the winter, and laid a froiting, ic 
being very advantagious to the ſubſtance ofthe brick. 
Ler him take ſich like obſervation as to T'y les, a- co 
cheir colour, and as to their rincklins, when truck 
ſo, -thar he may find whether they are male of a 
good mould, and whether well burnr or nor; let him 
rake care that his Lyme be well burnr , and not by 
halves ; ſo thar the ſame be half Chalk in ftead of 
Lyme, which is very diſadvantagious to che ftrengrh 
of the building, and is dearer to the builder ; ler rhe 
Sand he mixes wich” his Lyme be as fine as he can 
coayentently ger. 
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 Lethimlook carefully that he hath his juſt num 
ber of Bricks and Tyles, and char the ſame be hand- 


ſed carefully ro avoid breaking , and thar he hath . 


his due proportion of Lyme, and that their Bags be 
good meaſure, and honeltly filled , there going 
rwenty five Bags or Buſhelsro an hundred of Lyme ; 
and that he hath his due proportten of ſand. 


Ler him in the buying his Timber,buy the fir eigh» | 


teſt he can light on, there being lefler loſs in curting 
ſuch, than in other, and the ſame be well dryed , 
ſound and fic for nſe, fo thar the ſame ſhall nor be 
ſubject ro ſhrink or diminiſh ; ler him rake the ſaie 
conlideration as tohis Boards, 

Tec his Laths be good Harth-Laths, and his Pins 
or Pegs for Tyling of good Oak. | 

Ler him obſerve that his materials be well remper- 
ed, and fit for the uſe as they are to be imployed on : 
ſome ſort of work requiring finer materials , than 
others. as fhall be hereafcer ſhewed. | 

Let him obſerve that his Lindals or Breſt-plates, 
©£ummers or what cre they be,he laid,ſothat they may 
be able ro diſcharge the ttreſs as the ſame is ro bear 
and ler him conſider before he make any progreſs in 
his work, that his houſe , when built, will render 
him Erghe pound in the tundred art leaft for every 
hundred pound expended,or elſe it will nor be worth 
hi; Building. And ler him be ſure thar all things be 
apporttouea and made according to the diretion fer 
down in the Act of Parliament for rebuilding the 
City ; and ſuch other things as ſhall be requiſite for 
his obſervation, let him obſerve in the enſuing Diſs 
courſe, 
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eA;z Inſpettion into the eAriif.. 
cers* reſpettry? NMyſteries im- 
ployed m Building. 


Efore I make mention of any peculiar fort of 
Building, ic will not be unneceffary for ro give the 


. Builder ſome inſighr into the Artificers reſpeRt: © 


Trades, as are concerned in Building, thar he may 
the berter know how for to make his Bargain, and 
deal with them. 


Bricklayer. 


As to the Brick-layer, who doth for the moſt part 
agree by the Rod, which is Sixteen Foot and a halt 
{quare every way, and two hundred ſeventy rwo foo: 
in all, the rare demanded by many of them ts ſeve:1 
pounda Rod and rhey ro find all materials, or forty 
ſhillings a Rod, and rhe Builder to find then, 

Notethar they reduce all their work ro one Bri. k 
and a half, and fo meaſure rhe ſame, 

T ſhall ſhew whara Rod of work may be reaſona- 
bly worth, computing all materials and Workzianſkip 
at the now rate. : 

You may reckon that every Rod of Brick-wor!: 
being reduced ro one Brick aud a half, will rake 1 
Four thouſand and five hundred of Bricks, for which 


if you reckon Sixteen Shillingsfor every thoufnc,ic 


comes unto three pounds twelve ſhillings: every % 1 
cf work doth uſually rake up an hundred an a 91127 


ter of lſyme, for which if you reckon afcer.th+ 14 + 
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ren ſhillings a hundred, ic amounts to twelve ſhillings 
and 1x pence: every. hundred of Lyme requires two 
load and a halt of Sand , which if ycn eftimare at 
three ſhillings er load, and for twoload and a half, 
ir comes unto ſeven Shillings and tix pence. As for 
workman-fhip,icts commonly accounted amongſt or- 
dinary Workmen, rhar three indifierent Brick-layers 
and three Labourers to make and ſerve them wich 
Bricks and Mortar, are ablerto erect a Rod and more 
every day of low Party walls, and ordinary work: 
you may reckon thar they are not able ro do ſo much 
of Front-work, and Arching-work for windows, and 


1tacir doth require ſome ſmall rime for ro fic their 


Seaffolds, which is ſome lofs in their work: ſo rhar 


if you give the Brick-layers airer the rate of three 


ſtillings a day, an4 the Labourers one ſhilling ard 
ei: hryence, the Workmanſhip for Brick-layers and 
Lavourer | reckoning that a Brick-layer is able ro lay 
(caking the Front ard Arch-work, wich the Foun= 
ditions, and party walls) a thouſand Brieks every 
day, one fort of work with another : aRod of Bricks 
work after that rate for Workman-ſhip, will amounr 
wTo about 21, ſhillings ; and for the Maſter Work- 
man forthe (uperviling them, and for his Scaffolds fix 
or ſeven ſhillings a Rod. You may compure the ſame 
ro amount unto ix pounda Rod, which may be rea- 
ſonable furan avreemenr by the Grear, Materials and 
Workmen veing ar the rates before mentioned ; or if 
ic be only for Worxman-thip, you may allow,taking 
the berrer ſort of work with the worſer , one pound 
eight ſhiilings ſor every Rod, there being a Maſter 
W.rkman. Or for their ordtiuary work, four or five 
a'd cwonry faillings* And for cheir exrraordinary 
work (having their Bricks char front the Street rub- 
beu, Which cult feyen or eight pence the hundred 

rubbing ) 


TT 
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rubbing) thirty four or thirty five ſhillings a Rod, ic 


mav be reaſonable : Burif you aoree by the Grear, 
4t the rate of fix pound a Rod, 'mazerials and work- 
men being ar the dear rate efore menrioned, you 
have chart inco the Bargain, the ordinary ratc for this 
ſort of Brick-work betore the late Fire, was five, or 
five pounds five inillings ar the moſt for ever y Rod. 
Many workmen had rather agree by the Grear,and 
find all marerials, than for Wor ckman-ſhip 0! ly, rhe 
reaſon is that they do buy their materie!s at cheaper 


'rates than thoſe our of whoſe ſphere i it is, and ſo h 


profic not only by che mareria!s,but the prone allowec 
for Workman-ſhip, and they do ſome:imes buy very 
oreat penanyworths in old Rubbiſh, ſome owners NOT 
knowing how der gy the ſame, are g'ad to be gr thc 
of ic at'any rate.In Rubbith there may be m: any Bricks 
and Bats which are as uſeful a3 if they were tew,they 
being ſometimes forced co break whole ones for rheir 
uſe. The Rubbiſh of Sand and Lymels like= 
wiſe very good, and doch ſomerimes require x2" #2 
no more than an hundred of [Lyme 0 tour y£ ; $a 
load offuch Rubbiih, rhere being according — 7 
co that account an hundred of Lyme in hs tour load, 
which, as 1s before compured, is worth avoir cwenty 
two ſhillings, whereof if you dedut ren ſhilli 19.5 LOL 
the clenſing the ſame,ir is worth abour three (3i!lin7s 
a load ro the owner ; Lyme being rhe berrer for 
burning, and for uſe, when the ſame doth come to 
be wer again. 

Ler the Builder take care if there be any Salc-Perre 
In the earth as he digs our of his Cellar , thar hedo 
nor mix the ſame with his Lyme, ir being very ap: 
rodifſolve in irs change of weather, and "> ſpoil char 
which is placed 1cainſ} che wall , and doth likewiſe 
weaken the Building, 
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' Brick-layers will many times demand running mea- 
ſure, for rubbing the Front, belides the fair allow- 
ance before mentioned , running meaſure being 
{| norhing clte but the reckoning Shop-windows, Bal- 
i _ ies, Dco s, and other Doors and Windows into. 
| cheir Brick=w ork, which may in ſome Building (if 

de: Juted) amount unco three or four Rod of work, 
| whichis very conliderable,. and nur to be allowed 
{| ualeſ upon good conſideration. = 


| 
|  Chumney-worh, 
| 


[ Brick-layers do often agree for Chimney-work by 
i / the Rod, and have afcer the fame rate as they have 
| for ocher work by the Rod, and abour ren ſhillings 
| more: butby reaſon rhere1 is ſome difficulty in mea- 
| Cf ring ſuch work , they do for the moſt part agree 


V 


wy 
for ſo mucha Fire or Chimney-Rearth. 


Suppoſe thar your Chimney=work one with ano- 
| = \, v-jll rake np for every Chimney one thouſand 
t | « Tk dreJl of Bricks, which amounts unto one 
' —_ {our thillings, Mortar hx ſhillings, for plaiſter 
r the inſide of the Chimney , which the Artificer 
| e0:1 many thmes m!x with dung,for the better bind- 
1g ofthe tame, two thillings; for Workmanſhip of 
eV ery Chimney from the borrom ro the rop,fourteen 
or fifteen thillings, 1c comes unro two pounds and fix 
fillings for every Chimney which may be reaſonable 
| for th: Brick-layer to rake and to find all materials, 
| a: d fourteen or fifteen (hillings a Fire or Hearth, and 
| _ tie 2uildertofind them. 

F They do all forts of Arch-work: for Cellars by the 
oo | Rod, and may reaſonably have nine or ren ſhillivg, a 
j | .od mere for this ſort of work than other plain work, | 
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ic requiring more art and panes, in fitting theig 


Frames for the making and Igying the ſame. 


A Rod of Brick-work one brick rhick , doth tale 
nigh three thouſand of bricks, and rwenty one bags 
of Lyme, and one load and three quarters of Sand. 

A Rod of Brick-work. a brick and a half thick, 
rakes up four thouſand five hundred of bricks, an 
hundred and a quarter of Lyme, ard wo load and a 
tralf of. Sand. | | 

A Rod of Brick-work two bricks thick, dorh rake 
up {ix thouſand of bricks, forty two bags of Ly me, 
and rhree load and a half of Saud, and fomerhing 
more. | 

A Rod of Brick-work, two bricks and a half chick, 
takes up ſeven thouſand five hundred of bricks, filcy 
Iwo bags of Lyme, and four load and a quarter of 
Sand. | 

A Rod of Brick-work, three bricks thick, rakes up 
nine rhouſand of bricks, lixcy rwo bags of Lyme, 
and alirtle more, and five load of Sand. 


1 ylims, 


The Brick-layers do fcr the moſt part avree for the 
Tyling of Houſes by the ſquare, which is ren foor 
every way, and a hundred foor in the whole ; they 
demand very targely for this fort of work , ſome of 
them demanding forty ſhillings a ſquare. 

A ſquare of T yling rakes up abour ſeven hundred 
of Tyles, which if you compute ar the rate of one 
pound ive ſhillings a thouſand, ic comes unto ſeven» 
reen ſhillings and 11x pence : Harth-lathes which are 
ſald by the bundle or hundred , and about rwenty 
pence a bundle or hundred, Peggs for Tyling, by 

- the 
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of Tyles, 
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the buſhel, and abour rwo fhillings and fix pence : fo 
If you reckon for Larth&, Peggs, and Nails chree ſhil- 
lings; for Mortar, which is not much finer than thar 
for Brick-work, bur muſt be berter wrought and dri- 
er, you may reckon that it may reaſonably rake a fifth 
part, of ſomuch as 13 allowed for a Rod of Brick- 
work, for which you may reckon four fhillings and 
ſix pence, or five ſhillings; for workmanſhip , for 
every ſquare three ſhillings , two reaſonable Brick- 
layers and three Laborers The with much eaſe able 
for co lathe and lay four ſquare every day ; ro which 
you may adde one ſhillIng for every ſquare for rhe 


Maſter Brick-layers ſuper-viling them ; for which if 


you agree by the-grear, and the Work-man ro finde 
all macerials, you may give for every ſquare of Ty- 
ling ewenry nine, or thircy ſhilliags, materials being 
at the Rates before mentioned. 

For workman-ſhip of every ſquare only three and 
fix pence ,-or four ſhillings : ſome will inform the 


Builders of rhe great loſs , as happens by broken 


Tyles, which i; ſomething, buc not much ; they ma- 
king uſe of mult halts and pieces of Tyles in one place 
er other ; bur nutwichſtanding in the allowance of 
thircy thilings a {quare,there is enough for the loſs. 

If youlay tix Lathes in every rwo foot , the Tyles 
will be four inches diſtance from each other ; every 
ſquare will take yp fix hundred of Tyles. 


If you lay ſeven Lathes in two foor , the Tyles 


xill be diſtanc from each other about rhree inches 
and an half, and will rake up ſeven hundred of 
Tyles, which is the moſt uſual and beſt way of Ty- 
ling. 
If you lay eight Lathes in two foot, ic will be di- 
Rant rhree inches, and will rake up eighr hundred 


Note, 
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Note, That your 2ve ten Radge-Tyles to every thon= 
ſand, 

Before the late Fire , twenty and froe ſhillinss a Square | 
for Tyling, was the common Rate. 


They agree for rhe laying of ten Inch Tyles, for 
Pavements for Cellars and Kicchins,by the hundred; 
Suppoſe an hundred of Tyles will coſt ren ſhillings, 
they. will finde Mortar and lay the ſame-for four {hil- 
lings an hundred, or fourteen by che grear, 


Carpen bers, 


Arpenters do for the moſt part deal by the 

ſquare,whiich is ten foor every way, and an hun- 
dredinall. They agree fo for their Flooring, Parti- 
rioning, Rafrering , and have ſeveral prices for eve- 
ry ſort of work, according as rhe ſame, may be. For 
Stair-caſes, they eicher agree by the whole, orby the 
ſtep; for their Windows they agree for fo.much a 


liyhr. Of every parcicular I thall give rhe- Builder 


ſume inſighr. 


Floorin [# 


Suppoſe that ſix ſquare of Flooring will cake up | 
three load of Timber, and that the {ame will coſt 
two pounds fifteen fhillingsa load, (a load being fif- 
ry foot) which comes unto for three load, - eight 
pounds and five ſhillings 5 you may reckon thar rhe 
Sawyer hath,one load with anorher (raking the ber- 
rer work with the worſer, as Summers, Breſt-places, 
with Joyſts, Rafcers, and Window-frames ) eighr 

ſhil- 
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thillings : The Carpenters workman-fſhip for fra- 
ming, railing, and laying every ſquare of ſuch work 
at five ſhillings , which comes unto for fix ſ{quare 
one pound and ten ſhillings; And the Summers, 
Joyſts, Sawing, Framino, and Raiſing for the lix 
{quare, nine pounds and ninereen ſhillings. 

Every ſquare will take up ar the lealt eleven or 
rwelveboards, they being ten, eleven , Or twelve in- 
ches broad one with another, and abour ren foor 
fong; therare of ſich boards you may reckon ar ſc- 
ven pounds ren fhillings for an hundred , which for 
every ſquare comes ro fifteen fnllings, and for the 
whole 11x ſquare ic comes to four pounds and ten 
milling : ro chis you may adde four ſhillings for 
pizining, laying, and for nails, and nayling every 
iquare ;- And for the {ix ſquare ir comes unto one 
pound and four ſhillings; in all for the boarding five 
pounds fourteen thillings. An1 if you fim the Joyſts 
and Flooring together, ir comes unto ſixteen pounds 
thirteen ſhillings ; which if you divide mto ſquares, 
1 comes unto wo pounds fifreen ſhillings and fix 
pencea ſquare, which may be reaſonable,every (quare 
raking 1p ſo much Timber, Boards, and Nails, and 

cing artthe rates before menrioned. 


Note, Thatevery ſquare of F looring doth not take 
up fo much Timber ; this being onely fer down for 
demonſtration. 

2. If you agree wich the Maſter-workman by the 


great for this ſort of work , and he finde Nails,Saw- 


ing, Framing,and Laying, ir may be worth fourteen 
or titceen ſhillings a Square , which you may con- 


Pure for the Sawing , as aforeſaid , four ſhillings for 


Framing and Laying a Square,one indifferent works 
man vemng with eale able co frame near rwo Square 
every 
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every day ; fo thar if you reckon that he is able to 


w 


1 


frame and lay a Square one day with another, it ta» 
king fome time in ficting the ſame ro the Bnilding, 
for which you may reckon five ſbillings ; for plain- 
ing the boards, ard ſhooting them for a Square, rwo 
ſhillings; for laying aud nayling them , rwo ſhil- 
lings; which comes to in all thirteen ſhillings : ſo 
that if you add for the Maſters ſuperviling them, yon 
may make the ſame up fourteen or fifteen ſhillings, 
for ſawing, framing, railing ,, playning, ſhooting, 
and nayling, which ts reaſonable. 


2. Before the Fire, work-men would have aford- 
ed ro have framed, raifed,and firted a Square of ſuch 
Flooring as is before mentioned , and have found all 
marerlals, the Joyſts and Summers being Oak, and 
ſich Deals, for forty eight ſhillings rhe Square ; and 
if the Suramers and ſJoyſts were ro be made vi Fir, 
they would frame the ſame for forty four, or forty five 
ſhillings ; the price of Fir-rimber being doubled lince 
the lare Fire. 

Yellow Fir, called Dram , and comes from L ong- 
ound, T on! verry, Swinſound, Moſſe, Dronton, Beroen, 
and other places, 1s the beſt fort of Fir for flooring, 
and is longer than the whire Fir ; this fort of Firs 
very ſcarce and dear ar prefenr. Deals of fourteen or 
fifceen foor long , and of fourteen or fifteen inches 
broad, are moſt decent for Flooring , although they 
uſually have more than twice the rate of ordinary 
Deals. 

The uſual Joſs in Oaken Timber in Slabes, and in 
Sawing, ir being indifferent ſtreight, and fir for the 
uſe of building , is about fix foct in eyery load, the 
lo in Firr is not half ſo much. 


\ Parti- 
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Partitionino, 


Suppoſe the principal Timber in a Partition-wall 
be four and three inches, ſmaller Timber, three and 
two inches ; a ſquare will cake up ten foor of Timber, 
for which you may reckon eleven ſhillings, for the 
Sawing of which one ſhilling and ſix pence, for the 
the framing, firting and Nailes five ſhillings and fix 
pence ; which being compured rogether, amounts 
uncoelghteen ſhilliggs for every ſquare, 


Note , That into the (ytarer of Pertitionins they reckon 
Door-Frames, and that ſeven, eight, or nine ſhillings 
may be reaſonable for the I/yriman=hip of Partitions 


I all;,and for Nails. 


Ml anicl. trees and Forfe [ls, 


For ficting of Mantel-trees and Forſells (the Timber 
and ſawing being ar the charge of rhe Builder) one 
ſhilling for every Chimney. 

Wall-plares, Lindals, and ſuchlike , uſed by rhe 
Brick-layers , ro defray the biurchen of their work , 
hath no work performcd by the Carpenter, except 
lawing, which you may reckon as aforeſaid. 


 Window-Frames. 


They uſually agree for Window-frames either by 
the Great for Workman-ſhip, rhe Builder finding ma- 


tertals, or to find them themſelyes : they uſually 
reckon 


| 
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reckon them by the lighr. Suppoſe that a Window 
hath four lights,and double rabberred for Ornament; 
Ic will take up ſeven foot of Timber , for which you 
may reckon ſeven ſhillings and ſeven pence ; for 
the ſawing, one ſhilling ; for Workmanthip , three 
ſhillings and four pence , which Is for every lighc 
withour ſawing, ren pence, and with ſawing , one 
ſhilling and one penny a lighr ; and forthe whole four 
lights, twelve ſhillings, and one penny,which is three 
ſhillings a light ; there being ſo much Timber and 
Workman-fhip in the ſame : Windows with fingle 
Rabbers may be afforded one penny in every lighe 
cheaper than others. This 1s the utual way as they 


agree for Windows, let the ſame have as many lights 


as it will. 
Twelve pence a light for workman=-ſhip is a fair 
allowance. 


Shop-Windows. 


Suppoſe a Shop- window to be twenty foot front, 
and the entrance, or door into the houſe, ro bein 
the middle, and to be three foor and a half, ro be made 
according rothe Act of Parliament. 

The Breft-ſummer will cake up twenty fix fcor of 
Timber, the Supporters by the Door and in the Win- 
dows over the Door, rwenty four foor, the ground- 
plare fizceen foor , the two Supporters by the wall 


| eighreen foor, the rwo Tranſums for rhe Stalls eighc 


four, for two bars to faſten the windows four foot 5 
ic will cakeup in Timber in all abour ninery ſix foor, 
for which you may reckon five pounds and fix ſhill- 
ings» for ſawing of the ſame, fifteen ſhillings, for 
framipg and firting all the aforeſaid Timber , one 

pound 
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pound 4nd five thillings; for making a good firm door 
of board, Irnd with chin Deal, and glewed:, with 
handſome ledges or bartouns for ornament, elghreen 
thillings.; tor Shop-windows made after the ſame 
manner lirted ; and with ledges for ornament,there 
being rwo Windows, and each to cover forty rwo 
£08, and to be folded up with a Bar to faſten the ſame 
whenihur , three pounds and five ſhillings. For 
Iron hinges to rhe Door, 1ix ſhillings eighr pence z 
for rwo Bars of Iron over the Door, two ſhillings ; : 
for a Lock and Sraple fubftanrial; ren lhillings; for 
eight pair of hinges for the W indows, at three ſhil- 
lings a pair, one pound foir {oillings; for Hooks and 
Staples, fix ſhillings eivie Pence; the ſame-in the 
whole for Doors, Windows, and Smiths work, will 
amount unto abour thirteen pcunds , eighteen ſhil- 
lings and four pence. 

And abour tix potinds niteceen ſhillings a ſquare 
Cor this ſort bf work. 


Reoſing 


They uſually aoreec for the Rookng by the Square, 


which 1s ten foot _— a5 afureſaid, rhey do this by 
the Grear for Work man-ſiip, or for Wor 'kman={hip 
and Materials. Suppoſe a Roof thar i: rwenty foor 
wide and thirty foot long, rhe principal Rafrers be- 
0g ninc and ſeven inches rhe Purloins, rwelveand 
nine inches, the \Wall-Plates eighr and ſix inches 

the ſmall Rafters four and five inches, che (Zcller- 
beams 11x and three inches, this will cake up ro make 
the ſame in all rwo hundred foor of Timber , which 
15 for every ſquare abour rwenty rwo foor and a quar= 
rer, allowing uſually waſte in Timber, The Timber 
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in all you may reckon (at two pounds fifreen ſhillings 
aload) eleven pounds ; for ſawing of the four load 
(at eight ſhillings a load)one pound twelve Ibillings; 
for Workman-thip, in framing raifing and ficting (at 
eighr ſhillingsa ſquate, being for the whole nine 


| ſquareJrhree pounds rwelve ſhillings, which amounts 
* inall forthe ſaid nine ſquares , fixteen pounds four 


ſhillings, and for every ſquare one pound ſixreen 


| ſhillings, whichis reaſonable, and may be afforded. 


For Workman-fhip and all materials ro te found 


' by the Carpenter, except Timber, twelve or thirteen 


ſhillings a ſquare is reaſonable, 


Note, That the Windows vretted in the Radf are alwayes 


meaſured into the ſquares, and it is accompted among ſt 
IYorkmen to take up ng more Timber , than if it were 
not,ſo that it doth make good the ſame, ; þ 
The ordinary way of computing how many ſquare 
of Rafrering there will be in a Roof, is firſt to con- 
fider how niutch the ſame is upon the ſquare, as in 
the foregoing Diſcourſe : If twenty foor wide, and 


- thirty foot long, which you may reckon after this 


manner, twenty rimes thirty is {ix hundred foot, ro 
which add the halfro whar ts upon the ſquare, which. 
is three hundred, and being added together make 
nine hundred ; every hundred being a ſquare , there. 
is nine ſquare ; that isa general cule in compuring 


Roohng, 


The uſual way for agreejn for this ſort of work.is 


either by the Step, or by the Grear, of both which 1 


ſhall give you ſome accompt., _ RY 
F Ficſt, 
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Firſt for a pair of open Newel-Stairs ( which are 

Stairs witha well or light coming from the top. 

i'll Suppoſe that the Stairs thar are to be carried | 

1 through the whole Building , are to be placed in | 

| | | eight foor, and five foor and a half, the Stairs being 
lf | 


Ladd SE as. a oa. 


three foor wideallthe way, the open Ewell will be 
of five foot : admir thar there will be ſeventeen Steps, ' 
if [ which muſt be made of Elm for the toughneſs of it , | 
lf being ficreft for this uſe;it may be worth two ſhillings + 
'M and four pence every Step for Workman-ſhip and : 
| Materials, which being reckoned altogether, amounts | 
unto one pound ninereen ſhillings and eight pence. | 
To this you may add for Poſts, Rails , Bannifeers, ' 
Pendalls, and Balls for conveniency and ornament, 
''M one pound ren ſhillings, which amounts unto for the | 
| whole Staircaſe and forall marerials, rhree pounds | 

ten ſhillings ; and for every Step reckoning, the 

Rails, Poſts, &c, ſomerhing more than four ſhill- 
11gs a Step. | 


Note, That you may make theſe Stairs either Harth- | 

pace=ſtairs, and ſo have one or twwo landing=places , or | 
| elſe flyers and winders, which are plain, and trian- 
gular Steps without any Lauding-place, For anordi- | 
nary Stair=caſe, that may be compriſed in fix or four 
foot, only with flyers and winders, it may be reaſona= 
bly worth two ſhillings ſix pence a Step, and the Works 
men to find all materials. ; 

And if the Owner finds them, then Eight pence ov 
2ine pence for every Step. 


Plaite rers. 


and 2. BE ws > To 
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Plaiſterers, 


You may reckon that an hundred of Lyme, which 
is worth cen ſhillings, and half a load of Sand thar is 
worth one ſhilling fix pence ro mix wich the ſame, 
and five Bufhels of hair worth ſeven ſhillings tix 
pence, will cover one thoufand of Larhs thar are five 
foot long, and worth one ſhilling eighc pence a bun- 
dle or hundred, which for a thouſand is fixteen fhil- 
lings & eight pence, which forall marerials, amounts 
to 11. 155. 8d. te which you may add'14 s. 4d. for 
Workman-ſhip in Latking and Plaiftering,it amounts 
unro 27. 10 5. which is after the rate of ren pence for 
every ſquare yard of work, for Ceelino or Partition- 
walls, 4 thouſand of Larhs covering fixty yards cf 
Plaiſtering. | ; 

Every hundred of Laths cover fix yards of Ceeling 
or Partitioning ; Particion-walls you may have 
Lathed, Plaiſtered, and Rendered for one ſhilling 
a yard. 

'F or Lathing and Plaiſtering againſt Ceelings and 
Partirions, ten pence a yard, and they ro find all 
materials ; or rwo pence half penny or three pence a 
yard, and the owner to find them. _ | 

- or whice waſhing with fize, two pence every 

ard, 

: For Rendring, two pence a.yard. 

Plaiſtering upon Brick-work, is worth four pence 
a yard, and rofindall materials ; for Workman=-ſhip 


it is worth one penny or three half pence the yard. 


Fret Ceeling , the Mouldings being five inches 
deep, and full of fine work, with divers inrichments 


n Moulding and Fouldage in Squares and Angles, 


2 the 
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ith 1: the Workman-ſhip may be worth four ſhillings a yard} 


ſt | flar meaſure. 
jf/ - Halfa Tun of Plaiſter of Parz will lay fifteen yards} 


| Ui | = - - 
| | of Larh-work, and as much more upon Brick; ic 1sþ 
| 


i worth one ſhilling fix pence the yard ro be caſt upon 
ll jj Laths, and abour nine pence a yard to be caſt upon * 
if il Brick, 


M7 | e A aſons. 


For Peer-ſtones on both ſ:des the Building, front- | 
| ing high and principal Streets , at five ſhillings the 
| foor, the Maſon to find ſtone ;- and one ſhilling a foor | 
| for Workman-fhip. 

Paving with Portland ſtone, eight pence a foot. 

, Paving with white and black Marble, ar'two ſhil- 
| | Iings and eight pence the foor. ; 

Paving with ordinary paving Stones for Kitchins | 
| and Yards, ſeven pence or eight pence a foor, 


Smiths-Work. 


| Tron Bars, Hinges, Bolts, Staples, great Hooks, 
and ſuch like plain-work, are worth wo pence half 
118 penny,or three-pence the pound weight. 
| lron Caſemenrs about rwo foot and a half high, 
abour three ſhillings fix pence , or four ſhillings a 
eece. | 
Folding Caſements abour the fame height, with 
Bolrs and other accoutrements is worth eleven or ' 
cwelve ſhillings a pair. | 
Iton Caſements of three foot or ſomething larger, 


. fourſhillings and fix pence, or five ſkillings a pair. 
: Folding 
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Folding Caſements for the ſame bigneG, fifceen op 
fixteen ſhillings a pair. | 

Iron Balcontes made plain and Rivetted,are worth 
three pence half penny a pound. 

[ron work is either deareror cheaper, according 
as the price of Coals either riſe andfall. 

An Iron Balconie made with a plain Bar, and a 
twiſted one, and the principal Bars twiſted, the ſmall 


Bars being abour two inches and a half,or three inches 


diſtance from each other, and a principal twiſted Bar 
wich a knobin ir, in every yard or four foor,is worth 
five pence the pound, or five pence half penny or far- 
thing, Every yard to make it ſabſtantial and good 
work, will weigh abour Seventy and five pound 
weight, and a Balconie of ren foot will weigh four 
hundred and fifty pound weight, being with the rwo 
ſides Eighreen foor, which is ſ1x yards, and ar five 
pence a pound it amounts unto nine pounds ſeven 
{hillings and fix pence for a Balconte. 


Note, That they weigh with the Balconie, the Bars that 
are to faſten the ſign thercunto, 


A plain Balconie for the Dimenſtons atoreſaid 
made very flight , may not be worth above three 
pence half penny che pound, or four pence ar the 
moſt; and will not weigh above three hundred aud 
fifty pound. | 


 Plummers. 


Sheet-lead weighing about ſix or ſeven pound 
every (quare foot, they will caſt the ſame and lay che 


fame for three ſhillings a hundred ; and ic being fit- 
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reen pound a Fother , they will lay it for eighteen | 
ſhillings a hundred, and find Lead, 

For Leaden Gurrersfor every hundred weight and | 
ro find Sawder, three or four and twenty ſhillings, | 
and about eight fhillings an-hundred for Workman= | 
ſhip and Sawder;Sawder is about eight pence ornine | 
pence a pound. | 

In exchange of old Lead for Sheet-lead, they will | 
accept three thillings in every hundred for waſte, | 


Glaſery a 


The beſt French Glaſs wrought with good Lead | 
well Simmoned, is worth Sixteen pence a foot; ir 1s 
yery ſcarce now, and conſequently dear. 

Engliſh Glaſs with ſquare panes is worth fax pence 
halfpenny or ſeven pence a foor ; ſome will take tx 
pence a foor. 

Ordinary Glaſs for quarries at five pence, or ave 
pence half penny a foor, 

Obſerve char the Glaſter doth not put amongſt the 
whice Glaſs, green, RR” 


Painters, - 


For a fair Stone-colour laid in Oyl for Windows, 
Doors, Rails, and Bannifters for Stair-caſes, Shop- 
windows aud Mundilions , is worth rwelve pence 
the yard being coloured over thrice. 

For a Timber Colour in Oyl over Doors and 
Windows, at nine pence a yard. 

For a Door painted on the one fide with a Stone= 
colour, rwelve pence a yard. 

And for alight ofa Window ix pence. 

| For a Lead-colour in Oyl, nine pence or ten 
pence a yard. Painters 
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| Painters work of ordinary lights of Windows in 
Oyl ac ſix pencea yard, or rhree pence a light. 
For Painting the beſt Cerzlizn or Blew colour in 


w | Oyl x -£. 64.4 yard. 
Foyners-Works 


All Ballifters at one Penny an inch upon the Dia- 
meter of the Ballifter; ſo if rwo inches over,two fhil- 
lings a Dozen; and if ſix inches, fix ſhillings a 
' Dozxen. 

b-1 Heads and Pendants being four inches Diameter at 
| | four penceahead; ſix inches Diameter , fix pence 
a head. | 

| Balls twelve inches Niametey , two fhillings and 
ſix pence apeice, 


Carvers. 


For Bandilivers about eighteen inches deep, and 
eighr inches broad, handſomly Carved wich "An 
or other work, at five ſhillings a peice Carving,only 
to be placed under the Roof fronting the Street. 
There is thoſe char doc for four ſhillings a peece ; 
bur very ordinary work. | | 


Experience tells us, that as times change and oc- 
caſtons differ, priſes may alter ; thar therefore is lefc 
to the Builders diſcretion ro make enquiry into. I 
ſhall now proceed to give anaccompr what ſeveral 
Houſes to be builr according as diretion is fer down 
inthe' Ad of Parliament, may be worths Martecials 


being ar the rates as are there ſuppoſed, 
F 4 How 
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and principal Streets. | 


1 Ouſes which front high and principal Streets, 
are tobe four Stories high belides Cellars and | 
Garrets, the Cellar nor to be leſs than fx inches 
lower than the Street,nor more than eighteen inches; | 
the Cellar not tobeleſs than fix foot and a half. The 
firſt Story to be ten foot high, the ſecond ten foot and | 
a half, rhe third nine foor, the fourth eight foot and 
a balf : All rhe walls tn the Cellar that are front and 
reer, to be two Bricks and a half thick. 

«. Front and reer walls in the firſt Story to be two 
Bricks anda half thick , and the party-walls of rhe 
firſt Srory rwo Bricks thick, and rhe other three Sco- 
ries both front and reer, and party-walls to be of che 
thickneſs of one Brick and a half, and the Garrets 
to be one Brick art the leaſt. 

\ . Theſe Buildings are to have Iron Balcontes of the 
breadth of four foot, and the length of two thirdsof 
the front atleaſt, thereſt ro have a Penthouſe of rhe 
ſame bredth, covered with Tyles,Lead or Slate, 


What ſeveral Honſes in high and principal 
Streets , ana ?nother Streets and L anes of 
zote, may coſt building, : 


A Computation in a Houſe that is to be bnilc ina 
high Street, according to the Stature , and 13to be' 
rwenty foot Front, and forty foor in depth , you may 
reckon your Brick-work and the reſt of the building, 
after this manner,” - © ©  * | $2 
CY Firſt, 
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Firſt , as tothe Party-walls, 


73 


The Cellar being fix foot and a half, and ten in- 
ches being added for the room raken up by Summers 
and Joylts, is {even foot and four inches ; and ſo you 


may add as followeth, into the Brick-work, 


Foot. Tanches. 


The Cellar 07 
The ſecond Floor 19 
' The third Floor 1 

The fourth Floor O9 

The fifth Floor 09 


Which being all joyned together , from 


_ the Cellar tothe Roof, ir amounts unto 48 


| Roads. 

Which being computed ar a Brick and 
-half for one Parry-wall, is *- 
For both Parry-walls I5 


To this you may add for the ſurpluſage 
of one Brick in the Cellar , 209 foor for 
one Party-wall , it being reduced ro one 
Brick and a half. 
For both the Party-walls COL 
The ſurpluſage of half a Brick for one 
Party-wall in the firſt Story, being re- 
duced to one Brick and a halt CO 
For both Party-walls 
The Party-wall,or Gabel-end,and briek- 
work in the Gatrer , being reduced ro 
one Brick and a half, will rake up 00 
Both Gabel-ends 09 
All the odde feer of one Party-wall, rec- 
koning the Garrers,in all amounts unto 03 
And borh the Party-walls amount tunco 6 
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Rods, Foot, 
One on. Was alcogether, will be To 020 | 


Borh the Party-walls will be 20 O40 | 

One Party-wall at 61. a Rod, amounts unto 601. | 
85. 104, BothParty-walls unro 2267. 17 5. 8d. | 

Every Rod of this ſort of Brick-work,jis worth for ' 
workman-fhip 25 J,a Rod. 

Every foot of Brick-work is worth five pence far- | 
thing a foor; andin thar compuration is one fhilling | 
leſs in a Rod of Brick-work than ſix pound. : 

Ler the Builder obſerve that there be no Sammel- 
bricks made uſe of, nor ſo much as in the Choar of 
the Foundation , and that the ground whereon rhe 
Foundation is to be laid, be well crammed. 

Where the Foundation is to be placed ina Bog, 
or infirm Ground , which may.probably be near the 
Thames, and other places, there ic will be convenient 
for the Builder to drive Timber-ſtakes, fo ro make 
the ſame as firm as he can ; for if his Foundation +. 
fhou!d flip, or give way bur one ineh, 1t would make 
a crack in thar fide of Brick-work from bottom ro 
the top, if not endanger the whole Building. 

Ler the Mortar be well tempered; being unequal 
Wil in thickneſs ic may cauſe the'Work ro ſertle more in 
| one place than in another next to the Brick-work in 

| 


Front and Reer. 


ll There being tn the whole, running mea=- Rods, Foot 
Ih! ſure, andatra brick and a half 6 wo 
l The (urpluſage of one brick in the Cel- 
lar, 1s Oo 198 
The ſurpluſage of one brick 1n the firſt - 
Story, is 0 a 
il The whole Front and Reer-work , run- 
jj} ning meaſure, is 8 142 
| You 
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f, | You may dedu for four Windows in Rods, Foer 
Oo | rheCellar nine foot apiece, which in 


[ 
: 


fo) brick-work being five half bricks thick, 

L. | is in all Oo (<0 
'* For the Shop-windows , being five half 

r | bricks thick ©-. 2s 
' For two Windowes and a Door in the 

- } FReer 0. nay 

5 : For rwo Windows forty foor, anda Bal- 
' cony=-door thirty five foor «_—Þ 

- | Forthree Windows backwards S: 

F For fix Windows 1n the third Story &- nad 

For fix Windows 1n the fourth Story © 9go 

The whole deduCtion is 836 foor,whichis 3 20 
| So thatthe whole Front-work and Reer- 
work ts — 


Which is worth after the rate of fix 
pound a Rod, thirty rwo pounds fifteen 
- ihillings. 


Note, That this ſort of work to be Rubbed, andthe 
Windows and Doors being Arched, is worth thirty 
four, or thirty five ſhillings a Rod, An to erect the 
whole Work, at fix pound a Rod , they may perforns 
this into the bargain , materials being at the rates 
before mentioned, 


In this Building ſuppoſe there be nine Chimneys, 
which being reduced ro a brick and a half, will rake 
up three Rod of work z every Chimney raking fit- 
teen hundred of bricks, for which you may reckon 
ſeven pound a Rod, whichis one and rwenty pounds, 
and ewo pounds fix ſhillings eight pence a Chim- 
ney, 

Note 


; 
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Note, That if your Stack of Chimneys be placed | 


againſt a Party-wall, it may be erected about | 
ren ſhillings in every Chimney cheaper, or ſix | 
ſhillings eighr pence at theleaft, it raking up | 
three hundred, or four hundred brick leſs : Af-! 
ter which reckoning , the Chimney comes unto | 
forty ſhillings a piece , and eighteen pounds in | 
the whole. The Chimneys in this building, as | 
you may obſerve by the Plar-form, is placed in | 
the Party-wall. Bur in the whole building, ic | 
will be muchar one charge, the Chimneys bes | 
ing placed in the middle, rake up ſomuch the ' 
leſs Timber in Partitions , and che Stack doth | 
ſometimes ſerve to lay Joyſts on , in ſtead of a 
Summer or Girder, 


The Cellar to be paved with Ten-inch Tyles ar 
fourceen ſhillings a hundred, will rake up one thous 
fand and eighry Tyles ; which may be valued ar ſes» 
ven pounds eleven ſhillings and two pence, 


To pave the aforeſaid Cellar with brick , it will 
take rhree thouſand -and five hundred bricks ; for 
which you may reckon for bricks, mortar, and work- 
manſhip for laying the ſame , four pounds and ren 
ſhillings. 

For fix Ten-inch Tyles for every Chimney , and 
for the nine Chimneys fifry four Tyles, and for laying 
them, eight ſhillings. | 


& 


Next, 
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Next, as to the Carpenters Work, for the Dimen= 
ſions aforeſaid, the Summers and Joyſts being laid as 
in the Platform. 
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The two firſt Girders, or Summers being to be ac= 
cording to the Stature, fourteen inches broad , and 
ren inches deep, being from eighteen to one and 
twenty foot long : The Joyſts adjoyning tothe ſame 
ro be three inches thick, and ſix, ſeven or eight deep, 
being ten foot long. _% 
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The third Summer to beeleven inches broad, and | 
<_ in depth, being from ten foor ro fifteen foor in | 
engrh. | | 
The fourth being a Croſs Joyſt or Girder, muſt be | 
ſironger than the other* Joyſts ; becauſe of the dif- | 
charge of the Stairs you may reckon at {1x inches | 
broad, and eighr inches deep. | 

The ſoyſts adjoyning to the ſame to be three in- 
ches broad, and fix, ſeven, or eight inches tn depth, | 

The fifth Summer to be fourteen inches in breadth, * 
and ten inches in depth. 

The ſixth Stynmer ro be thirteen inches in breadrh, | 
anc nine inches in devth , being abour fifreen or 
eiphteer-foor Tong. The Joyſts io be three inches, ' 
and ſ1x, ſeven, or eiphrt inches as aforeſaid, | 

The three Joyſts for rhe diſcharge ofthe Chimney- | 
_ ro be fix inches broad, and eight inches in 
deprh, 

The firſt Summer or 'Girder takes up eighteen 
foor of Timber, 

The tecond Summer or Girder takes up twenty 
foor of Timber, 

The four hundred and rwenty Joyſts adjoyning 
to the ſame, rakeup thircy three foor, ahd four hun- 
dred thirty two inches ; every Joyſt being nine foot 
and a half, rakes rwo thouſand three hundred ninety 
and four ſquare Inches, being rhree inches thick, and 
ſeven inches in depth. ; 

The chird Summer being nine for, will take up 
oy foot , and eight hundred fifty and fix ſquare In 
ches. 

- The fourth being a Croſs Joyſt, or Girder for the 
Stayrs, will rake rwo foor, and hve hundred ſeventy 
and fix ſquare Inches. 

The rwelye Groſs Joyſts, every Joyſt being owe 

| ocr 
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foot long.and three inches in thickneſs, and ſeven in- 
ches in depth, every Joyſt will cake up one thouſand 
ſeven hundred ſixry and four ſquare Inches; and the 
twelve will rake up twelve foot of Timber, and three 
hundred and fifty and two Inches. 

The fifth Summer will cake up twenty ſquare foot 
of Timber. 

The fixth Summer being nine and thirteen inches, 
will cake up eleven foot of Timber, and one thou= 
ſand fifty and two Inches. 

The twenty Joyfts , with the three Joyſts for the 
diſcharge of the Chimney , will rake up in all eighr 
and twenry foot of Timber , and fix hundred and 
eighteen inches. 

The odde inches in all amounts unto two foot 
and two hundred and thirty inches. 

To which if you add abour eighteen foor for loſs 
of Timber in Slabes , and for the Saw, which make 
the ſame one hundred ſixty and nine foot , being ſe- 
ven ſquare of Flooring ; there being ſeventy nine 
foor dedudted for the Chimney and Stair-caſe. 

According to which Compurarion , every ſquare 
will take up twenty four foor of Timber, and is 
worth about il. 6s. 4d. Timber being ar 2.1.15 s. 
a Load : Every ſquare will take up eleven or twelve 
Boards, which are about ren, eleven , or twelve in- 
ches broad , and abour ten foot one with another in 
length ; for which you may reckon fifteen ſhillings 
for Nails, for laying the ſaid Boards ren pence or 
twelve pence. For workmanſhip in ſawing , fra» 
ming, raiſing, plaining , and {aying the Timber, 
Boards, Nails, and nailing , fifteen ſhillings every 
ſquare. 

For a whole ſquare ir amounts unto two pounds 
lixtesn ſhillings and four pence, 

Fo 
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For the ſeven ſquare , nineteen pounds fixteen 
ſhillings and four pence. 

For the ſecond Story, the Builder may be ſatisfied | 
that his ſecond Floor will cake him up as much Tims | 
ber and Boards as his firſt, Bur in this fort of Floors | 
ing the moſt uſual way ts for to lay all the Joyſts } 
fronting the Street;for which I need not to lay down | 
any Platform, it being ſo plain. | 

The Builder may adde fourſcore foot for the Bal- 
cony and Pent-houſe; for which he may reckon forty 
fhillings , which may be allowed for the room taken 
up by rhe Chimneys in the Roomes fronting the | 
Streets : fo that for the five Floors it amounts tinto 
Ninety nine pounds one ſhilling and eighr pence. 

For decency it will be requifite not to have the 
Girders alcogether fo deep as ten inches in the (6- 
cond,third,and fourch Story ; if rhe Girder be abour 
nine inches deep, although ir be the broader, it mar- 
ters nor, and the Joyſts adjoyning to rhe ſame, robe 
abouc eight inches in deprh : rhe Plaiſtering and La- 
thing under the fame will rake up 'abour an inch, 
which wilt make the Ceeling very uniform : to make 
it afrer this manner, it will not rake up any more 
Timbet rhah the firſt Floor, rhere being four Girders 
in the ſame. 

[er rhe Builder obſerve to lay all the ends of his 
Toyſts and Summers in Loam,to preſerve them from 
rotring; the hear of the Lyme very much rotting and 
confirming them. x | 
' Obſerve rhat the Carpenter doth pin all his Tayl- 
Toylts, they being apr ro ſhip, having no greater ſtay 
wil than a Brick in the wall, : 
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Note, That the Carpenter aoth often devixte. from the 
it Scantlings before mentioned , and comprted to be in 
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and makes them fourteen or j{ftcen foot 10147 21 5-0 
as t hey ought to be but ten foot l 77, a8 WP; BR 4 
the Grrders (maller, Let the Baitger 99) ert'e $4482 
this benefit to Þ:mſelf. 

hy 


f 
b 
ke: CV | (get ; * TY? 
Floors, fet dovwn 


Scantlings for Tiniber for 
by the Statute, for high and priaciea) 


Streets, or Lanes. 


bredth (eigia 1hith depth 

TRI, * , auh3S ACS 

10) 15/11ſs (Joyſts{ 316 
Summer's or Gir- \ 15 15, 13j9 irhich, 3 F | 
ders which bearC 13> coK 21] 14; 10 bear / 3i7 
inlengrh from / 21 54/16| 12 ten \3 B84} 
0.24 26177] 14;400T (31835 


Principal diſcharges upon Peers,or Bref-13 5-2 712 


Summers, in the ficft Srory, in fronts 152 x $13 


Binding- Joyſts, with their Trinimiyg- Toys, thick- 
neſs five inches, depth equal to their 012 floors, 
| inches : ances 
—_ 4 . IO 6 
Wall-plares., or railins Pleces / \ 
PER: - S >and «6 


and Beams 7 z 
£4 J 
Linrals of Oak in the firſt and ſecond Story , eight 
inches, and fix inches. | A 
Lintals of Qak in che third Story, tive inches, and 
four inches. 


For Timber ſawing , framing and laying round 
whe Hearth of every Chimney, raking up three quar- 
rers of a foot of Timber , for which all cogether you 
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may reckon two ſhillings a Chimney , and for the | 


nine Chimneys eighteen ſhillin 


s. | 
The Builder may alſo allow [A foot of Timber for ' 


every Chimney, for Mantle-trees and Torſels ; and 


for the nine Chimneys it will rake up one Load and ' 
four foot of Timber, The ſawing and workman-ſhip | 


for every Chimney 1s worth two ſhillings. 


The Timber and Workman-ſhip worth eight fhil - | 


lings and fix pence a Mantle-tree and Torſel, and 
for the nine Chimneys three pounds ſixteen ſhillings 
and fix pence, | 


Timber in Lintals. 


One Lintal to diſcharge the building of the two 


back Windows inthe Cellar, five foor of Timber. 


One Linral ro diſcharge the two Y/indows an4 


back door in the firſt Story, eight foor of Timber, 
One Linral to diſcharge the rwo Windows and 
Balcouy-door, etgher foot of Timber. 


One Lintal co diſcharge the three back Windows 


cf rhe ſecond Story, eight foot of Timber. | 
Lintals co diſcharge the back-work in the third 
Story, for the fix Windows, twelve foot of Timber. 


Lintals in all, will take up about one andY 
forty foor of Timber; for ſawing of |!.. 5. &. 
which you may reckon tx ſhillings,andL2 32 5 
for Timber 2/, 55s. 14. which comes | 
wnto in all for ſawing and Timber s 


Note , There is no work performed by the Carpenters 
inthe Lintals, but by the Sawyer alone, 
The Windows gbout the. whole Building being doable 


rabe 
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on 


abhetted , you may reckon three Milli nos a Tok t, 


end pointing of a fair Stones colour 5 emg 


there, and laid in). ;b, fax pence a Light, 


| For eight Lights in the four V/indow+, 7, 


frames in the Cellar F 


. | Foreighr Iron-bars to the ſame 'O 


For four Caſemenrs 


For glafing 
| | Forf Ne Windows i in the fourth Story,has 


> For painting che ſame 's 


t þ 
S | 


For glating the four Windows,every ven- 
dow taking up five foor of Glais ; for 
which if you reckon tx pence a foor, 
for the faur Windows it comes unto 0 


For rwo Back<windows in the firſt Story, 


having elghr Lights i 
For Boards to lay in the 24 Windows, at 
one ſhilling three pence apiece 7 
For Bars of Iron © 
For two Iron Catements 0 
For painting 0 
For glaſing the two Windows, raking up 
ewelye foot aptec e © 
For glaling over the back and fore-door, 
caking up berween the Gn foot Oo 


For two Window-frame: fronciag rhe 
Srreet In the ſecond Story 


For two pair of Folding-Cafements 7x 
For painting O 
For glaftins O 
For two Caſements O 


| For fix Windows in the third Story, ha- 


ving twenty four Lights 


For painting 
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ving twelve Lights 

For painting 

For four Caſements 

For glaiing 

For tive Windows in the Garrets , having 
ren Lighrs 


For three Caſements 

For painting 

For glaling Ed 

For gfaling the Light for the open Ewel 
For painting of rhe Frame 

The two Peer-ſiones will rake up abour 


chirty and etght foor of Stone, which ar 
a Crown afoot, amounts unto nine 
pounds ; whercof is to be repaid 4. /. 
10s. by thoſe who have the benefic of the 


wn 


© 
I 
O 
(0) 


Party-wall. 9 


Shop-Windows. 


The Breſt-Summer will take up twenty 


{ix foor of Timber. The Supporters or 
Frame on each lide the dbor, and for the 
Windows over the door twenty four 
foot of Timber The Ground-plar fix- 
ceen foor of Timber. The Supporters on 
each ſide the wall eighteen foor of Tim- 
ber. ' The two Tranſums by the Stall 
eight foot of Timber. For two bars of 
wood to faſten the Folding-windows 
four foot of Timber, In all ic will take up 


about ninety ftx foot of Timber , andis/. 5s. &d. 
5 ''6 


worth in all 


For 
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{For framing and hcting 
For making a handſovm Door, Iyned wich 


For four F olding-wind, 2ws made and 1y- 
ned as the Door, and for Iyning with 

5 board under the Tranſum, three pound 
{ five ſhillings : for Iron Hinges to the 

; door tx ſhillings eighr pence : for Lock 

q and Staple cen ſhillings: for 2 bars of Tron 
* for the Windows over the door two (hil- 

| Iings : for eighr pair of Hinges for the 
: Windows one pound four ſhillings : : for 

. Hookes and Sraptes fix ſhillings eizhr 
pence. Ir amounts unto In all 

,/The painring rhe Shop-windows, there 
; being abour twenty five yards , 

$0 chac the Shop-windows amount to In 
all fifreen pounds three ſhillings four 
pence. 

The back door made wich a ſubantial 
: frame; the frame will take up, being 

| made ſubftantial, {ixreen foor of Tim- 
» ber; which is ſeventeen ſhillings fix ſhil= 
+ pence ;' for ſawing and framing ix {t1l- 
| lings: for the door making and boards 
þ fx {hillings : for a Lock hive ſhillings : 
+ for two bars of tron for the windowes 
over the door two ſhillings. In all I 

F or the Balcony making , framing, and 

| Lock I 

For painting on both the ſides of both the 

| aid Doors and Frames O 


F | G 3 Roofing, 


| : 
For Sawing O 


Slir-deal, and wich Bartunes glewed © 
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; For eight principal Rafcers, being fifteen ful 
long. and nine inches in depth , and ſeven in rhici 
nels, fifiy tix foor of Timber. [ 

For ixry four ſingle Rafcers,being nine foot long 
and five and four inches , ſeventy rand rwo foot | 
Timber. [ 

For four Purlines , being between eighreen ay; 
one avd rwenty foot long,and ewelveand nine inc 
£5 11 hicknels, fixry two toot of Timber. | 

Single Rafeer being four foor long , and four ar; 
chice inches and a half in rhickneſs, rhirty rhree fog 
of I'imber. 

For Choller-beams, ſixteen foot of Timber. 

The whole Roof after this computation will ral} 
up rwohmdred tixry three foer of Timber; to whig 
vou may add thirty ſeven foor of Timber far loſsit 
the curring and conrriving the ſame, which makes} 
up juſt ix Load of Timber, which is worth 2 /. 15; 
a Load, and for the fix Load ic amounts unto fi Ixtec) 
P 31 ds and ren (hillings. | 

The Building befure-mentioned will rake up chir 
wen ſquares, a1:d rwenty foor of Raftering ; you m/ 

ckon that every ſquare will rake up near twent} 
the ec for of Timber, wanting four odd inches : Fd 
which you may reckon 11. 5 5s. for Nails, ſawing 
framing - ralfingancd hcting 13s. a ſquare, "whichz 
mon: rs unto Tx /. 185. a ſquare; and for the whd 
this teen ſquares and twenty foot, 251, 15. 74, | 


Tome 47 - c 


Note, That #he Carpe: ter reckons nct27rg for ihe Rod 
ny of W naow. in the Roof , but recs tbat ir 
the Plata ſquare. | 


Scans 


F 


the Statute, for the hiehb and principal 


fog Stre-ts and Lanes of Note. 
Icy Length. Thickneſs. 
| Foot Font Inches Inches 
Ng. 15 to "= foot 92 7 
rt a: top 75 
i: PT 
þ Principal Rafcers from| 0. _'s foot 107 g 
| | ar rop 8 5 
| at foot 12 , 
a 21 tO 24 Zi ron $ 5 2 » 
F E at foor 137 
[24 owe, SN 
: _ 15 9:8 
Purlines from 3 , n= ro 2 xr." 
y Single Raffcers, not ex- 29 > ohns. 
+ Ceeding inlengrh 6 4 3> 
5, 


d ; 1 yl 'n 14 n 


in You may reckon that the windows im the 
Roof will rake up a ſquare of Tyling 
7 more than the Carpenters reckon for 
ft Rooking; for which if you reckon one 
£ poundren ſhillings a ſquare , the Tyles 
Z being laidthree inches and a half diftance 
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| Scentline for Timber for Roofing , ſet down by 


UW from each other , it amounts unto for, Fs. &d. 


fourteen ſquare and twenty foot 21 6 © 
| For Timber for ten Candilivers 0 I 4 
# For carving rhem, at five ſhillings apicce2 10 © 
For painting chem on a Stone=colour,and 
under the Rock ; ". 
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For painting under the Roof in the Reer/, +. 4, 
of mw Houle 


© Stzirs to this Building to be contained in hve 


foor anda half, and eight foot ro be an open 
E, wel Sralc-caic with winders and flyers, and thef 


Sreps to be abour feven inches and a half deep; 
you may reckon, 'as in the fore-going diſcourſe, 


four {hillings a Step, with Poſts , Rails, Ballt- 
and Baſls 


- 


Ti St Alr: + inthe Cellar ro have twelve. 5. Fl 
53 2.85 © 

The Stairs 1n the brit Story to have ſeyen- 
reen ſteps — 23 8 

The Stairs in the ſecond Story to have 
eighteen [ſteps F 912 0 

T ke Srairs tn the third Story to have ſix- 
reen ſteps 

The Sraiws in the fourth Story ro hve 7 
Leen Ft EDS -* 3 Oo O 

bor painting the Rails , Ballifters, and 
Pail-,one Scair-caſe with another raking 

Un five y YArgs 8 © 

Fora Partition-wall in "Y Cellar, made . 

of Timber, which hath one ſquare and 
11Ty 107 n the fame, you may reckon 

cat every ſquare of partitioning, will 

rake ho abour elever: foor of timber tobe 

rage < tubſtantial for which you reckon 

rwenty - ſhillings a {quare, and for one 

IGUATE Ald chi; rty fo0r, It Comes unto T1 6 x 
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That the Carfenters do reckon the Door-coſe 


For 


340 the frnart C0: "Far HEOning, 


? 


O.-4 -a| 


Fees ES: 


I 


> Led ai te MAS we CO ITS" 


OE £2 6 


mo TRA <+  * 


Purchaſer and Builder. fo 


| S” LM 
For a Door 0.4 4 
For Plaiſtering, Lathing and Rendring, 

ar one ſhilling a yard ,. and for twelve 

yards and a half in the Cellar oO 12 6 
For one ſquare, and ninety foot of Parti- | 

tioning in the firit Srory I 18 Oo 
Fora Door | o' 6 4 
For painting the ſame on both ſides, and 

Frame ©... « 


Fora Lock two ſhillings fix pence : for a 

pair of Hinges two ſhillings fix pence o 5 © 
For Lathing and Plaiftering on both fides 

of the Partition at ten pence a yard, and 

for thirty ſix yards , and for ſizing two 

pence a yard + x 16 © 


Note , That if there be no Partition an the Shop , this 
charge, which is 41. To's. $ d. mu(t be dedudied, 


For a Door for the Cellar, Lock, Hinges, 1, 5. 9d. 
and painting O 14 O 

For plaiſtering borh the Party-walls of the 
firſt Story, each raking up 45 yards; for 
which you may reckon 4 pencea vard, 
and for {1zing two pence | 

For 88 yards of Lathing, and plaiſtering 
che Ceeling of the firſt Story, and the 


2 4. 4 


Ceeling over the Stairs there 3-2 
For Plaiftering and Lathing under the 
Balcony +. 0.:.7 4 


For fourteen. yards of Plaiſtering in the 
Reer of the firſt Story , and on the file 
of tke Windows 


WW o 4 $ 
For fizing the ſame h ; 0;2' 4 


= | For 


a tos a in Sed ar BG en Odd EI Ls ; 
n F, p- 


- | 
| For three ſquare, and ſeventy foor of | 
| | Particioning in the Parcition inthe ſe-/. s. 4, | 
| 


il cond Story, _ round the Sctair-caſe 3 14 0 | 
hk For thirty fix yards of Plaiſtering, Larh- | 
lll ing, and Rendring 7 16 © 
VN | For lizing en one fide @& 6. 0 | 
ih! For two Doors 6 $00 } 
For two Locks, and two pair of Hinges o 10 © |} 
For paintmg the Doors on the one fide, 1 
andthe Frames © + © Þ 
For plaiſtering both the Party-walls and | 
. Chimney , raking up ninety four yards 
of Plaiſtering Io < 
For ſizing the ſame | | os i 8 
For eighty 11x yards of Lathing and plai- 
ſtering ofthe Ceeling of the ſecond Sto- ; 
ry, and the Ceeling over: the Staires : 
* there; the Chimneys being dedufred 3 11 $: | 
For nfceen yards of Plaiftering againſt ; 
the wall in the Front "Mm 09-1 
For f1zing LS 1 
For eighteen yards of Plaiſtering in the 
more & #8 © |} 
' For ſizing the ſame SC 2 0 | 
For three ſquareand rwenty foot of Tim- 
ber partioning41 the third Story SC © | 
For Plaſtering, Lathing, and Rendrin | 
of rhirty yards and an half inthe third 
_ I | i 10 6 
For 11zing' of the ſame ES 43 © 
For two Doors © 10 © 
Fortwo Locks, and ewo pair of Hinges o $8 o {| 


For painting of the two Doors on the one | 

fide, and the Frames  & # 8; |} 

For thirty three yards of Plaiſtering - | | 
. £ Ee 


o 
4 
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For tizing the ſame : 
For eiphty fix yards of Lathing and Plai- 
ſtering over the Ceeling in the third 
Story, over the Stairs 3 
For eighty two yards of Plaiſtering in the 
two Partition-walls 
For hizing the ſame 
Fortwo ſquare, and fixty ſeven foot of 
Timber , partitioning in the fourth 
Story 
For twenty hve yards and an half of La- 


thing, Plaiſtering, and Rendring 


ges 


For ſ1zing the ſame 
Fort wo Doors 
For two Locks, and two pair of Hin- 


L 
the Front and Reer of the third Story © 


O 


the Front and Reer of the fourth 


Story 


F or {1zing the ſame 
For eighty ſix yards of Lathing,and Plai- 


IT 


O 


2 


O 


(0) 


Oo 


For painting the two Noors and Frames © 
For *thirty four yards of Plaiſtering in 


O 
O 


ftering the Ceeling,; and over the Stairs 
in the fourth Scory 


cainſt borh the Parcy-walls 


yards 


For f1zing the ſame 
For plaiſtering againſt the four Gabe!- 
ends in the Garrets, taking up forty 


For fizing the ſame 
For Lathing and Plaiteriis under the 


3 
For ſeventy eighr yards of Plaiftering a- 


L 


O 


O 
© 


Windows, and under the Roofs of the 


rwo 


oO dd & 


© © 


00h 


I18 


13 4. 
6 8 


1091:3 
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92 
ewo Garrets, inall caking up one hun= 7. -. 
dred and four yards 
For forty-yards of ſizing 
For two Doors and Door-caſes 
For two pair of Hinges 


OY 


The City and Countrey 
6 
6 
18 


COoOOms 


For an Iron Balcony thirteen foor and 
. eight inches long, and four foor broad, 
welghing five hundred and fifty pound, 
being 


made with a plain and wrought 


Bac, as aforeſaid | It 9 
For painting the ſame So 
For Sheet-Lead for che Balcony , taking 

up four hundred weight ; and for two 

hundred. weight to cover the Peni-houſe 

on each fide , you may reckon that the 

Gutters, and the Covering of che Ledg- 

es, and for Spours, and for ſome other 

ſmall uſes, will rake 1p at leaft a chou- 

; fand weight more of Lead , which is in 

{ all fixceen hundred weight ; for which 

{ you may reckon eighreen ſhillings an 
hindred, aud for the {1xceen hundred ic 


AMOurirs. nnro 


The Brick-layers work, and for bricking 


I4 S 


che Cellar for the Buil Jing before-men- 

rioned, comes unto 197 O 
The Carpenter and Carvers work tn all, 

comes unto  194-I4 
The Maſons work 09 O0 
The Plaiſterers work. 20 13 
The Smiths, work x. ' 22 O6 


The Þ 


lafiers work - '-07 


The late: work O07 2 


03 
mmers work 14 OS 


The Building in all 491 07 
Th 


of 


5 


7 
®) 
O 
O 
@) 
6 
O 
9 
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The Builder is to receive of his next Neighbor, 
if they have rhe benefit of all his Paity-walls and 
Peer-ſtones, ſixty five pounds and ren pence, which 
being deducted out of the whole Building , the re- 


' mainder is 426 1. 6s. 11d. 


. In the Building before,and hereafter mentioned, 
there is no mentlon made of the digging the Cel- 
lars , for thar in Londen they are forthe moſt part 
ready digged ; ſo rhat rhe Charge of digging ſuch 
Cellars is tobe added, . [1 


Neicher have I made any mention of the digging 
of Vaults for the Neceſlary-houſe, for. the ſame rea= 
ſon. Ler the Builder make eleCticn of a convenient 
place for the placing the ſame in , either in an Out- 
yard , or in a convenient corner in the:Cellar, or 
elſe where ,; where it Dy: not be obnoxious ro any 
part of the houſe, Pi  -g} 

Where the Ground is fot. firm to build on , but 
doth require flakes: to; bei droyen:, ,the Builder is 
likewiſe ro make addition for ſuch charge. 

Next I ſhall ſhew whit difference may, be inthe 
building a Houſe for the,dimenſions'befoxe-menci- 
oned, and the placing the Chimneys inthe'middle. 

$3 WEE ; > 6 G6 


SS_ 


* , l I 
) 


 APlar- 


WOLEEs Sow RA : Ia 
- ue 1p by *- a, X LR 4 + 


; Bu 


CN LE SOD 
YO OR TOO COEY ey 


The City ard Conntry | 

A Platform for a Houſe in a high Street,or | 
Lane of Note, where the Chimneys are ' | 
to be placed in the middle 3 The Front | , 
being 20 foot,and 44 foot in depth. The | 
Summers and Joyſts being laid, as is : | 


there ſuppoſed. 
| Computation thereon. | 4 
[ | | | 
Þ LILLY TRAY | 
if} | ES 
x 
þ FRUMNTUBTUETTRTNTMO TFT LHR RLTGT | 
2 | | F | | = | w | 
| INES FL] 
4 . DVDDITIDOEDIOOTY [ | 
| _ | 
x 
= | 
N. Th 
| | OOOUTT) Q 
| TY 
{ 4 
| F- 
[| | 
| ? | k | y 
Front 20 | | 
The two principal Summers to take up forty fot 


of Timber. 


Purchaſer and Builder, 95 
The ſixty Joyſts adjoyning to the ſame, ſixty four 


| foor of Timber. 


} 


The Croſs Joyſts or Summers, in diſcharge of the 


* Chimney, twenty three foor of Timber. 


The four Joylts in the paſſage, and in diſcharge of 


\ the Stairs, {ix foot of Timber. 


In all, one hundred thirty three foot of Timber, 
To which you may adde ſeventeen foor for loſs of 
Timber in ſawing, and in Slabes, which makes the 


- famethree Load, 


A ſquare and four foot being dedufed for Chim- 


* neys and Stair-caſe, the remainder is fix ſquare and 
+ ſeventy five foot, every TR taking up about twen= 


_ ty two foot and a half © 


Timber, which makes the 
ſame to be abour one pound one ſhilling leſs in value 
in every Floor than the Building before-mentioned, 
You may by the foregoing Diſcourſe, dedu& how 
much it ſaves in Partitioning, Lathing, and Plaifter- 
ing , which is abaut twelve pound; the Chimneys 
ſerving as a Partition-wall : ſo that it is in all abour 
ſeventeen pounds five ſhillings leſs in value than the 


' other 3 out of which you may dedu@ three pounds 


ſix ſhillings eight pence for the greater charge that 


- the Chimneys will be in building , and three pound 


for another Chimney, Mantle-rree, and Torſels a- 


: bour the Chimney ; ſothar the placing the Chimneys 


| teG&than the Building before-mentioned, 


in the middle of the houſe, will coſt about ten pound 


_—_LAS 
I IO og? Es 


T be je City an Tal © Cntr 


Do | 
to be built in Fl x; | 


ia 4 # 


"= in ng” fir 2 Platforms, _ Jhel 
Joyſts &- Surnmers to be laid as in the ſame; 
and after what matiner Houſes are to be bu: hl 
772 SIreets 0 or Laes 0 f Note. 


This fort of Building mult be three Stories high, | 
elides Celfars and Garrers, The Cellars to be lix? 
foor and a half high (if Springs hinder nor) the firſt? 
Story to beren foor gh; the ſecond nine toor, the: 
Sir Fihe f fqor. .,." £1 
The Wall front ind Xeer as high as the fir & Stor: y,' 
0 be;o ie hickvels of two bricks and a half ; And 
< IN thence't fo the Jatrer, floor one brick and an | 
a 
"The Party -wvalls to be two bricks thick, as high as. 
tHe firſt Bot y, and chence tq the Gar res one brick | 
and air half; ob vai woe hobrher bi | 
;Nore/, 'T bat ubokit's whe Statute doth not eijozn the'|. 
" Party-wall } in the Roundation to be .more than the | 
thickneſs of two Br ch , Jet Workmen do ordinas | | 
rily MRE the ſame two anda half. [ 


In one Party-wall and Gabel-end, there | 

is eight Rod, andone hundred thirty]. 5s. 4d. 

five odd Feet 50 19 7 
Iny the other Party-wall as much 50 19 7 
The whole Brick-work front and reer co- 

- Ming meaſure, is ſeven Rod and one hun=- 

dred and twenty Foot ; the deduction 


for Windows and Doors istwo Rod.,and 
Mak 


Purchaſer and Builtcr, 
one hundred fifry ſeven foot ; fo that 
the whole Fron: and Reer-work,will bz 
four Rod and two hundzed thirty (even /. 
foor, which may be.valued ar ' as 
Forſeven Chimneys 14 
For Mantle-trees atid Torſels, and for 
Timber roind the Hearth , en ſhillings 


eight pence a Chimney C3 
For T\les for the Hearths of che Chim- 

neys ©Q 
For paving the Cellar with brick O4 


Every Floor will be worth to be laid , as 
in the Platform, nineteen pound fixreen 
(billings and four pence, and for the 


four Floors : 79 
For Lintals O2 
For Roofing 259. 
For Tyling : 21 


For Roofing the Pent-houſe.2nd ] "pling 02 


For four pair of Open Ewct: airs. The 


Stairs In the Cellar havin > ſteps, 


in rhe firſt Story fevente - 3 1.1 the wt 1d 
Story fevenreen ſicz.., wyurd Story [:x+ 


teen ſteps, in all they come unto 12 
For painting them OO 
For rwenty nine Windows, taving eighty 

tix Lighrs in them 12 
For painting the fame O2 


For twopalrof Folding-Caſements, -w 
eleven other 
For Iron Bars for the Cellar and "yy | 
Story OO 
For (ubſtanrtial Shop-windows, and Doors 
Locks and Hinges, and for painting I5 
H For 


08 
Ig 


18 
03 


I9 
16 


03 


O 


4+ 
O 
7 
Q 
#) 


G8 
For a ſubſtantial Frame and Back-door,l. yJ. &d.} - 
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wich Hinges, Lock, and painting +. ©2 o1 
For Glafſters work inthe whole Building o5 11 
For a Parcition and Door inthe Cellar oz 10 
For plaiſtering and rendring the ſame oo 12 
For the Parricion in the Shop, Door,Plai- 

ſtering, and Lathing on borh ſides; for 

tizing, and for Locks and Hinges ' og 10 
For tering hack the Party-walls and 

Reer of the firſt Story, and for ſizing the 

ſame | O03 '$2 
For plaſtering and Lathing the Ceeling, 

a'id over the Stairs,and under the Pent= 

houſe | 03 '1S 


For Partitioning in the ſecond /. s. al 
\ Story, round rhe Stair-caſe 1 19 8' 
For plaſtering, rendring, and fi> 
119 z ©O © 
For two Doors, Locks,& Hinges © 06 © 
For painting the ſaid Doors 1 19 $ 13 10 
For Plaſtering the Pariy-walls ' __ 
front and reer, and for {izing 3 03 © 
For Lathing and Plaſtering over 
the Ceeling T'21 i 
For Timber-particioning in the 
third Story 2 15 2) 
For Plaſtering,Lathing, render- 
ing, andfizing 1 09 8 
For two Doors, and for Hinges, 
Locks, and Painting I ©4 © 
For .plaſtering the Party-wall 
front and reer, and for fizing 2 16 © 
For plaſtering and Lathing the 
Cecling, and oyer the Stairs 3 11 6 


Fer | 


| 
: 


909 


© 


SS oo a» 


1 FT Dey ne SPP OPs ER ary _ 
vis : "APE 6 $7 "Foanath p 


Gabel-ends | I 00 © | 
For plaiſtecing and Larhing in EZ + 
the Garretcs, and for abour tor- C £4. 6 
ty yards of lizing 7 '3 4 ; 

For Doors, and Ioor-caſes n", 

Hinges | 1 02 © 

For Mundilions and painting them , and 
painring in the Reer x12 © 
For a thouſand weight of Lead raken up 
in Pipes, Gurters, and in Ridges 9 ©0 © 
The whole Sum 395 18 © 


Purchaſcr and Bnilder. g 
For plaiſtering and ſizing the 7, 5. 4. 


* —rm__ry A ——— — 


Deduction for Pagry-walls 050 19 7 


* 


, Bangroee® coo eco = — -—_ 


The Remainder 344 18. 5 


The City 2nd Country 


A Platform for a Houſe that is in a high 
and principal Street, or Street or Lane' 
of Note. being 18 foot in Front, aud 40. 


foot in Depth. 


(2 


S& 


V/ 


WA 


FdS 
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L 


Front 18 


_— 


TheValuation as to the H '&þ and Principal Street, 
One Wall and Gabel will take 117 nine = 


Rod and forty two foot » Which may be /. 


valued ar 


The other Party-wall 


The Peer-ſunes 


The 


— 8 | 
18 6 
18 ' 6 
00 © © 


54 
54 
oY 


, 


{ 
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The Brick-work front and reer, there be- 
ins Shop-windows, and ewo Windows 
in every Room deducted, will amounr 
unto four Rod , one hundred fitry tive /, -.. 


foor 27 C8 
For the nine Chimneys 13 ©o0 
For paving the Cellar with Brick 03 02 


Every ſquare of Flooring to be laid as in 
the Plarform, wil cake up cwenty wo toor 
and a half of Timber ; for which you- 
may reckon for Timber, Boards, ſawing, 
framing. plaining, laying, and nailing, 
rwo pound fourteen ihillings a ſquare, 
and for five ſquare and a half, ic amounts 
unto fourteen pound ſeventeen latllings, 


and for. the ive Floors, inall 74. 05 
For Mantle-trees, and Tcrſels, and Tim= 

ber round the Hearth O4 14 
For Linrals for the Windows O2 05 
Forten ſquare, and eighty foot of Roof- 

ing 21 10 


For eleven ſquare, and eighty foot of 
Tylng 


G7 oy o © @ */ *Y 

For nine Candilivers and painting 03 O6 
For rwenty two Window-frames , with 

lixty four Lights, and painting 11 18 


For fron Bars ro the Windowes in the 
Cellar and tirſt Story, {txreen (killings; 
for thirreen Caſements two pounds 

rwelve thillings; fora pair of Folding | 

Catements one pound ren ſhillings 24 18 
© orglaling inthe Cellar ten ſhillings in 
rhe firtt Scory, and over the Shop-door 
fourceen ſhillings ſtx pence in the ſecond 
S70ry, and over the Balcony-door , one 
H 3 pound 
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a . : . 
one pound {ix pence : in the: third Story 


one pound four ſhillings : in the fourth 
Story {ixreen ſhillings. In the Garrers 


{ixteen ſhillings. The open Ewel Light /. þ-. 
bx ſhillings 05 O67 © | 
For Shon-windows , Door, Breſt-Sum= 7 
n:e5, Gromd-plare, Locks, Staples, | 
Painting , aud all chings belunging ro 1 
the ſame $3 00 @] 
Note, That the Stair-caſe in the Plarform, | | 
although ir difters from the other Statr- 
cate in the firſt Scory, for the convent=- 
ency of Shop-room, yer the ſame is ſup- 
poſed ro be an open Ewel Stair-caſe 
throughout the whole Building,and may 
be compured for the five pair of Stairs, 
and painting & I6 17 O 
For the Particion in the Cellar, Plaiſtering ] 
and Rendering, and a Door OI IG 6G 
For a Partition in the firſt Story , and for | 
a Door . | oo; 
For Lock, Hinges and painting CO 15 © 
For Plaiſtering, Lathing, and fizing 02:23 © 
For Plaiſtering againſt che Party=walls in | 
Front and Reer, and for ſizing O02 08 6 
For Lathing and plaiſtering the Ceeling 
at ten pence a yard ca 379.6 | 
For a Parton round the Statr-caſe in _ = 
the tecond Scory .03 09 F | 
Fo: rwa Doors, Locks, Hinges,and pain- : 
ting - C3 23S © | 
For Plaiſ.ering, Lathing, fizing and rene © © 
dring rhe Partition O01 18 6 
F or plaiitcring and ſizing the Party-wals, - 
and 11 the Front and Reer a 7 0 


For © 


c 
x 
a : 
& 1 ; 
= 
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For Lathing and Plaiſtering the Ceel- ?, 


mg \ E2 
- For aParticion in the third Story C2 
* For Doors, Lacks, Staples, Hinges, and 
* Painting : Ol 
- ForLathing, Plaiſtering, Rendring and 
- f:zing theParticion OI 
" For Plaiftering and Lathing the Party- 
walls, and in the Front and Reer 02 
For Plaiſtering the Ceeling ©2 
For the Partition-wall in the fourth Sto- 
2 | \ 
For Locks, Staples, Hinges, Door, and: , 
Painring Ox, 
Plaiſtering, Lathing , Rendring, and f1- 
Zing the ſame OI 
For Plaiſtering the Front and Reer O2 
F or plaiſtering the Ceeling O2 


For Plaiſtering, Lathins, ffzing Doors, 
Door-caſes, and Hinges in the Gar- 


rets 06. 


This Houſe for Balcony and Spoutrs , wil 
rake up in Lead in all about fifteen hun- 
dred welghr ; I3 

For an Iron Balcony made with a plain 
Bar and a twiſted one, being twelve fooc 


T03 
£6 
17 - 6 
an 3 
22 u 
24:3 
C9 © 
iI7 6 
154 
2d. © 
IO 4 
6s 2 
+ 
IO 4 
Io © 


long, welghing five hundred weight 10 18 9g 


Ee HE Cy — 


Building coſt in all 420 18 © 


OC COIs 


DeduRion for Party-walls 


— 


and Peer-ftones c59 08 06 
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Remainder 361 09 ©6 
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IWhat a Eniiding will coſt for the Dimenſfont 
' inthelas; Platform mentioned , in a Street 


or - 2x10 of Note, 


One Par ey=ip all and Gabel-end. cakes up 


' ſeven Rod , and rwo hundred and lix 1. 
foot 46 
The other Party-wall 46 
For. four Rod and nine foot In Fr ont and .. 
Reer 24. 
For the fo ur Floors 
For Chinitteys; Mantle-trees and Torſels, | 
and Timber round the Hearth _ + 
For Lintals for Windows 205 OS 
For eighteen Window-frames with forty 
| eighr Lighrs ; and for painting and 
broad Boards i inthe Vindows 09 
For Rooting | | 21 
For Tyling | 17 
For Mundilions and painting, and. pu, 
ting in the Reer 
For four pair of Open Ewel Stairs ; a 
Paintihg I3 
For Shop-wincows and Doors, with its 
; appurtenances” - | T3 
For a Partition inthe Cellar , Plaiſtering 
and a Door OL 


For paving the Cellar with brick © * 03 
Fox a Pariicion in the firſt Scory, and for 
. a Door, with Lock, Hinges, painting ; 


#4 


"cop WY 


and for plaiftering, laching. and ſizing 04 7 8 


For plaitiering againſt the Parry-wall in 
the Reer, and ſizing; and for plai- 
ſtering 


* 


on 


rect: 


Pagebajer and Builder. 
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SF, 


T05 


" 


ſtering the Ceeling and over the Stairs o5 6 © 


For a Partition round the Stair=caſe in 
the ſecond Story ; and for two Doors, 


Locks, Hinges, and painting .:046 09 
For plaiſtering, laching, fizing, and ren- 
dring on the partition O38 16 2 
For Pier ing and Lathing the Ceeling, 
and plaiſtering againſt the Party-wall 
in the front and reer O05 11 6 
For a partition in the third Story , with, 
Door, Lock, and Staples ; iplaiſtering, 
cendrintg, and 117ing againſt the ſame og 15, 1 
For plaiftering and lathing the Ceeling 
and Parry-walls in the front and reer 'o5 6 6 
For plaiſtering, laching, fizing., Doors, 
and. Door-cafes in the Garrers ' O06 10 4 
For a Penthouſe over the Shop-windows 
' and Tyling 9 -ox 18 0 
For nine Caſements, and two pair of Fol- 
ding-caſements , and Iron Bars for the 
Cellar, and in the back windows bo 03 o 
For Glaling all the Windows IO O 
For nine hundred and fifry weight of Led” 
caken up in Ledges and Gurrers 08 IT 0 
-* Jn all amounts unto 332 07. 2 
Dequction for Party-walls 46 o7 1 


Remainder 


236 00 1 


—— 


4 + YT 


F. 
F 
02 


_ — — 
—_ 
—_ = - 
= - _— 
mu _— WS... 
RJ ” = - 
i a” 


- 7 = I "C——== 
- S LEES - 
———— 


The City and Country 


I 
4, i 


—_ 
© OT a 


” # off | 
af form for two Houſes, the G ; 
W7th 4 Nuke & os, round Lying 
MER VW,a5t res ſuppoſed +l, 
RT Houſes being x6 ect, oneofthe 
[kh 7) Es verng I8 Foot wide i; tho 
wn 'k £1 [.4. 742 the Reans / ; = Front, and 
Al x Foot _— : oY Thc other Deing but 4 
7 7 od a. the F YO; t R and? i227 "; M T5 | 
th being 40 togt deep. + "cr 
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The Conputation 4s t0 the high and principal Street 5f 
ihe Houle rebich is 18 Foot wide / 1 the Front, _ 


The whole Party-wall wich the Nuke, 

hach ten Rod and twenty Foot; a mote- 

ry of which Charge che Builder muſt, Fs. &@. 

bear, which 15 30 04 10 
The other Parcy-wall hath nine Rod and 

furty two foot ; a moiety of which 1s to 

be born by his next Neighbor, ifhe have 

the benefic of all his wall 54 15 06 
For Stone-peers O9 OO ©9 
All Windows and Doors being dedudted 

our of the Fronr and Reer, the remain- 

der will be four Rod , and one hundred 

and thirty Foor 26 17 C4 
The Joyſts and Summers to belaid as in 

che Platform, the workmanſhip for eve= 

ry ſquare of Flooring will be worth two 

pound fifceen ſhillings a ſquare. There 

i five ſquare in every Floor one with 

another , and twenty five ſquare 1a rhe 

whole Building , and for the Penthouſe 


for the Balcony, which is 69 15 co 
For nine Chimneys, Mantle-rrees, and, 

Torſels, and for Timber round rhe 

Hearth 22 10 00 
tor nine ſquare and ixfy foot of Rafrer- 

_ 18 os co 


For ten ſquare and fiftyſfoor of Tyling IS 15 00 
For Shop<door and Windows made ſub- 

ſtanrial, Breſt-ſummers,Ground-plare, 

Hinges pq ours with all irs appurrte- 

nances, and painting 
For a "aero and Frame make "0 
| | ſtrong, 


df xijoas ol 42 4 
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ſtrong, with Locks, Hinges, Bolts, and/. s. Ad, 


patnring OI I 
For tify Lights, and for painting C8 1 
For inirteen Caſements,and for Iron Bars 03 1 
For Glafters work at fix pence a foor 04. © 
For nine Candilivers, Carving , Timber, 

and painting 03 OL © 
For plaiftering and ifizing one Party-wall 
_ and Gabel-end, raking up one hundred 

and ninety yards + 04 25 © 
For vlaiſtering and fizing the Party-wall 

and Gabel-end, where the Nuke is 05 05 © 


For paving the Cellar with Brick 02 18 0 
For Linrals for Windows, and ſawing o2 oo © 
For five pairof Stairs, and painting 16 19 © 


For a Partition in rhe Cellar , Lathing, 
and plaiftering.,and a Door and Hinges ox 15 $ 
For a Partition 11 the firſt Story , plaitte- 
ring, lathing, and rendring; Door, _- 
Lock, and Hinoes | O02 13 4 
For a Particion, and round the Stair-cale 
in the ſecond Story - for ewo Doors,and 
Hinges and Locks, plaiſtering, rendring 
and 1izing | | 05 17 8 
For a Parrition; and ro'nd the Scair-cale 
inthe third Srory : for plaiſtering , ren- 
dring aud ſizing : for two Doors, Logks, 
and Hinges ; 05 O 4 
For a Partition, and round the Scair-cafe 
in the fourth Story; plaſtering,rendring, 
Doors, Locks and Hinges, &c. 04 15 9 
For Lathing and plaiſtering rhe four Cee- _ 
lings, every Ceeling taking up 63 vards x9 11 © 
For lathing, plaiſtering, and fzing in the. +. 
Garrets, Poor=caſe, Do or,painting ,and ' 
ſome partitionivg | O05 18 9 


| 
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For 98 yards of plaiſtering, and ftzing in, 5s, d, j 
the front and reer of the whole Building c2 9 © 
For a Balcony , wich a plain Bar and a 

twiſted one, to be twelve foot long, and 


for painting | IO 189 9g 
For fourteen hundred and fifry weight of 

Lead, raken up in the whole Houſe 13 OL © 
The whole charge Wil be , +276 IO Ix 


The deduction for one of the Party-wals, 
the wall with the Nuke being dedudted 31 19 3 
The Remainder 344 17 :8 
The other Houſe in the' Plarform-, whictt is to be 
but fourteen foor in Front ; * The charge for Brick- 
work, Flooring, Tyling,and moſt other charges, will 
be the fame as is before particularly ſet down. - 
This Building will coft abour ren pound lefs than 
the laſt Building mentioned ; The -Shop-windowes 
being leſſer and ſmaller infront; rhe Balcony is like- 
wiſe ſmaller : there is'fewer-Candiltvers inthe front 
than the other Building, ſo that cthe'charge of this 
Building may be valued, rhe Party-wall being dedu- 


Red asin the other Building, which is 274 1. 17 s. 8 d: 


A Computation on the iwo Platforms Taft mention= 
% ed, as t0aStreet and Lane of Note, 
For the half of 8 Rod,and 135 foor in the/. : 's. &. . 


Party=wall, wich che Nuke . $0 19 7 
The other Party-wall there is ſeven Red, . 
and rwo hundred and fix foot 066 :7 T 
For three Rod , and 242 foot of Brick- 
_ work in the frontand reer "0 22 
For the four Floors and Penthouſe * $56 -0 © 


For 7 Chimneys , with Mantle-trees and 
Forſels, and Timber-round the Hearth x7 10 © 
For Raftering | v8 4 0 
- For 


j = ad 
NIE Lo GS: RD SY een Sos oa, _——_— - 


8 £6, The City and Conni ry 
| 7 4. 
For Tying the Roof and Penthoute 15 5 10f 
The Shop-windows and Door , with all | 
materials | 13 ©0 of 
For ewelve Windows , with thirty ſeven | 
Lights, and painting ' 06 o9 6 
For Glaſfſery 03 05 (6þ 
For Caſements and tron Bars 03 07 
For Lintals oI 15 
For Mundillions and painting OI- O08 of 
For four pair of Stairs,and painting 13 06 ol: 
For paving the Cellar with brick 02 18 0 
. For Particioning in the Cellar , Lathing, | 
and plaiftering, Doors and Hinges ox 15 8. 
The like in the firſt Scory | Og 13 4 
For plaiſtering and lizing the Party-wall 
_. where the Nuke is O04 O2 6; 
For plaiſtering and ſizing the other 65 15 of 
For a Partuion and. round che Stair-cafe | 
inthe ſecond Story; for plaiſtering,ven= | 
 dring,lizing; Doors, Locks and Hinges .5 11. 2 
For the like in the chird-Srory _— 7” "7 
For lathing & plaiſtering all the Ceelings 07 17 6. 
For Lathing, plaiftering and ſizing in the | 
Garrer, and for Doors and Door-caſes 04 18 9: 
For plaiftering and rendring in Front EH) 
*. and Reer ; 0 ' - OL 19 6; 
For nine hundred weight of Lead ' ' '08' 02 ' © 
| Building coſt in all De A; 
. DeduCtion for both the Party-walls 48* 13 4 


Remainder 2:20 


The other Houſe of fourteen foot Front, will coſt a- | 
bour'tive ponnd leſs than the Building laft meatt- | 
oned, 'whichis 2661, 25, 3d, | | 


U2 


> 
, 
- 
2 


Two | 


| 
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Two Platforms, both being 16 foot apiece inthe 
Front , and 36 foot in Depth;, wherein is 
ered the difference as to the charge, inth: 

placingof Chimmeys and Stairs. 


JD | 
S ] 
| 1 Z | 
Z 7 
| Zinn 
.S LAs 
TL 2 
I LALLY 2 TITS FLY = | rev 
® V/ : Gn 
© 
@ 
| 
—— ; | | | 
=/rom. IN! |: 
PW = / 
a | 4 
Fromt 116 {0 Front 16 


Valuation as to the firſt Platform , whoſe Chimneys 
are placed in the middle, 
For one Party-wall and Gabel-end, ra-/. 5s, d.g. 
king up eight Rod and listy five foot 49 17 100b 
Forthe other 49 17 100b 
Al. Windows being dedufed our of the 
Front and -Reer , the remainder will be 


four Rod and 130 Foot 26 17 6 
For 


+1 
$ (5g 7 
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For ten Chimneys, Mantle-trees , and 
Torſe!s , at rwo pound fixteen ſhillings /. 
 eighr pence a Chimney 28 

There being one. hundred forty four foot 
dedudted for Scairs and Chimneys, the 
remainder will be about 3 fquat eanda 
half, which ar. rwo-pound fifteen ſhil- 
ings 4 fquare,is worth for the five Floors 


Penthouſe | | 49 

For "lie: ſovare and fxty foor of Roof- 
ing {it 18 
F or Tyling | | * I5 
For. Shop-windowes made fubRantial, 

| pairithyg py all trs nance - LI 
F or. Peet _— Pp 5 09 
For tire ; - Of Hearth-pace Stairs with 4 
AN OpE1:. "#7 :wel, and Painting - —— —— 19 
For Lintals 02 
For fiir - Lt ohrs a1 and plug . 8 
For ales and. Iron Bars -—— 
For Glaſſery , + . 04. 


For Gandilivers, Cariing, Timber and | 
Painting - ON 
For plaittering and fa izing againſt che Par- 


y-W; alls o8 


For plaiſtering and ſizing againſt the 


Front and Reer 02 


For a firtall Particion of fi ity foot, witha 
door in the fame into the paſſage of the 
ſecond Rbom'in the firſt Story : "and for 
plaiſtering , rendring ; and ſzisg the 


{ame z.;Door, Lock and Hinges Of 


For a Balcony » Door, and Painting OI 
For the like in the ſecond Story , having 
two Partitions | 


ro 


13 


? 
Ly 
y 


7. 
$| 
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| For a Partition, with the like materials! 5, #&. 


i:1 the third Story | 02 Fo o 
For the like in the fourth Story , od 26 $ 
For plaiftering, rendring, and ſizing in 

the Garrers , and for Doors and Door 

caſes O4 18 10 
For Lathing and plaiſtering of the four | 

Ceelings 2666: 
For Lead taken up in the whole Building x3 ox o 
For an Iron Balcony made plain, and 

eiviſted Bar rivected, and painting 19 63 6 

The whole ill colt 361 5 "i 


Dedufttion for Peer-ſtones, and > 54 7 100 


Parcy-wall 


Remaindec 306 7 4 uv 


Valuation as to the ſecond Platform , which 15 Six 
terre foot in Front , and Thirty ſix in Depth , 
as to the Principal Street. 


k 4: 4. 
For the Party-wall and Gabel-end 49 17 10 5 
Theocher Party-wall 49 17 100b 
For Peer-ſtones 93 0 0 
The Front and Reer-wall 26 17 6 
For nine Chimneys , Mantle-trees, and 
Torſels 22 10 0 


For the five Floors, every Floor having 
five ſquares, and for the Penthouſe 6915 0 


For Roofing 135 0 
For Tyling 1515 9 
For Lintals, Window-fcames, and pain | 
ting 9 17 @ 
For Shop-windows, Door , and painting, 
and irs appurtenances = 


For 


114 - The City and Country 
For Caſements , Iron Bars , and Glaſ-/, <þ. 


ſery | O7 15 
For Candilivers and painting * O2 K4 ( 
For a Balcony, Door,and painting OI 18 


For a Partition=wal], plaiſtering, rendring 
and 1!zing in the firſt Story , and two 
Dours, Locks and painting 03 16 
For a Partition, and one round the Stair- 
caſe in the ſecond Story; for plaiſtering, 
rendring, and iizing : for two Doors, 
Locks, and Kinges, and painring o5 18 
For a Partition, and one round the Stair= : 
calc in the third $rory : for rwo Doors, 
plaiſtering, rendring, and ſizing, pain- 


PI _ 
mr KI PO UT, A Re 


_ ring. the Doors, Locks and Hinges 04 16 | 
For th» like in the fourth Story O04 10 4 
For plaiſtering , reudring and fizing in 
the Garrers O05 04 6 
iff For a patr of Stairs, with flyers and win- | 
ll dows, and painting 09 17 o& 
| For Lathing and Plaiſtering the Ceel- ; 
it ings 20 1x ol 
Il For- plaiſtering and ſizing againſt both 
the Party-walls o8 o5 ©! 
For plaiſtering and ſizing in the front | 
| and reer 02 09 ol 
For Lead taken up in the Building, at l 
| elphreen ſhillings an hundred x3 0x ©! 
W For a:Balcony made with a plain Bar, and 
3 2-twiſted one, and painting 10 03 4 
bl + Sum 1n all | 374. IO 5 L 
i DeduGtion for Party=wall and Peer- + 1 
W | |  * ſtones : _ I 7 xO 0h | 
Remamder 320 2, Gob | 
; J 


: 
-— > > 
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- F * * « . ; : : : " -Þ þ 
Next , 4s to the Falnation as.to a Street -aud 
g | Laneof note, for the Building, whoſe Chim- 


ntys agd Staircaſe is inthe mradle. +7 3 5 

: Hed ie; 101 

| 3 For theBrick-work of one Party-wall 41 14 4 «6 
* The ether Parry-walt * 5571 6300 607-00”; '4f 14 4 0b 

| For the Walls Front and Reer, windows += 

* beingdeducted 23 03 4 

z Foreight Chimneys , Mantle-trees, and 

{ Torſes; and*for Fimber: rotind-che 

F—( Hemet DF 2: iran vail lhigd Oiggthy 4 

* ForShop-windows and Doors ;. with all 

$ materials | | Ii 15 © 

{ For Window-frames, painting, Glaſſe- 

ry, Iron Bars and Caſements ;: Lintals, 


4 


6 Mundilions and painting - | 1605-0 
: For four Floors at nine pound:ten (hil- - i: 5 
0 lingsfixpencea Floor ' 38: foiro 
; | For Roofing, Fyling, andPenthouſe+ ; 134 x0vto 
)' Forfour. pair of Hearth-pace Stairs, and | 


| painting; is: | -5 445" By Cx0et 
: For Lathing, and Plaiſtering rhe Ceel> . -:::7 
ings \ | 114,109 1440 
For plaiferingatg f1zing- againft_the::.c! 4 27 
the Parcy-walls and Chimneys - . + 07 tho 
; Forplaiſtering and izing againſt the front: | 
| and reer .” ao 31's 30) 21023100 
| Fora ſmall Partitiqn inthe: firſt Story $7 5 5 
-with a Door to the ſecond Room, Lock, 14? 
_ and Hihges:for phaiftering,rendring,and. ' 7 
J1zing;having two particions: anddoors vx 2t0 '2 
For the like in the ſecond Story - +  #!'04 0040 
| _Forthelike in theathird Story. 1-11 62.1806 
| F2 For 


LR 


wad it ds Gd aa oo.» 
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- the Garrec ; 
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For plaiftering ,, rendring and fizing in 


for Locks and Hinges '' -. | 
For nine hundred-weight of Lead | 


Building cot in all 


O4 18 0 


| DeduRion for —_ the Party-wrall 41 14 40 ; 


Remainder A432 1 or 


Valuation 45 to a Street or Lane of note., of 
- the other Builling which is 16 __ in. 
Froxt, and 36 foot in Depth. 


"FF IP a 
qt 14 49, 
41 14: 4 9b, 


For one Par wank 

For the other 

Forthe Wall: front and reer J Windows: 
dedufted 

Kor. ſeven Chimneys, Mantle-trees and 
Torſels | + _- 

For Shop-windows and Doors » with all 


or, and oorecaſe, and.  s. - 4} 
. - 08. 02 Y 


253 15 5 5| 


RAS EY 


7 10 0; 


23 03' 4}, 


e 
{ ; 


= .H 
{4 


materials. -:; TIES 7 > x94 Y 
For Window-frames "Palarting Glaſſery, h 
Iron Bars, Caſemenrs, Linrals; Mundi- '-- 
ligns, and Paincing L 5, wy 0 | 
For four floors, every floor raking; up five -+- {| 
i{quare,.and for the Penthouſe 56. 00 0 | 
For Rookng,. Tyling ; and Tyling* the | 
Peuthouſe-,.. - (34 10 20 | 
For four pair. gf: Stairs , with floors and: | 
windows, and. painting LIENS 08 00 ' © | 
For a Partition-wall , plaiſtering,, ren-" iv | 
.Ltipg, and King 'n the firſt: -Scory ; for | 
wo 


| 
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' twoDoors, Locks, Hinges, and paint-'1, s, 4. 


a. ing ©3 16 8 
of For the like in the fecond Story, and for | 
q plaiſtering round the Stair-caſe © * * 05 15 8 
« For the like in the third Story. -- ..''.. 04 16 8 
—| For plaiftering, rendring, and f 1zing in 
| the Garret, and for a Dooc and Hin» 
ol [B65 05 04 6 
' | For Lathing and. Plaiſtering the: Ceel- 

* ings 
f | For Dlaiftering and ſizing againſt the Pare « 

\ pry-wall and Chimneys: * | 06 04 6 

| For plaiftering and ing! in the front and 

& reer 02 00 © 
2 ForLead 4 O08 02 ©O' 
I The whole Building will coft 2 286 03 = Ix 


Dedudtion for Party-walls 41 I4 "46 


; . 
1 G hy —_————O— —_ 


Remainder 244 9 60b 
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thigh Streit, or Line of Note, :t hat is 15fpat 
 inFrop, and 34 foot in Depth, 11.1, 
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A Computation 45 tothe bigh Street. 


For Peer-ſtones , Corner Buildings re- 


_ For the Brick-work fronting both the 
' Streets | 3, 58 13 09 
F or | 


For one Party-wall , being thirty fourl, Js, &- | 


foot in depth 6 13 11 
Forthe other Party-wall , being ſixteen Wo] 
foor 2I 19 06 


quiring ſtronger than others 10 00 0 


A Tatform for a Corner Houſe , either in a| 
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| For five floors,every one taking up about 7, 
; 


chree ſquare and a half 48 
Fora Penchouſe, and Tyling 03 
For Shop-windows made ſubſtantial, for 

fronting the Street , ; and about ewenty 

foot fronting the Lane , and two doors 
paſſing thyough che Shop, and patut- 


mg 24- 
For Roofing I 4 
For: Tyling 13 
For twenty fix windows, with ſeventy [1x 

Lighes, and for painting Fr I3 
For Lintals , Smiths-work for Bars and 

Caſements O6 
For Glabers work 07 
For Balcony, Door, and painting , with 

Locks, and Hinges, and frame _ OI 
For hive pair of Stairs, and painting 16 
For plaiſtering and ſizing againſt the 

Party-walls .  o5 
For Plaiſtering and Lathing the five Cee- 

lings 09 


For plaiſtering and fizing front and reer 03 
For eight Candilivers , and painting in 


the front 03 


For Mundilions frontiig a Lane of Nate, 
and painting _ 02 

For a Particton in the firlt Story ,, two 
Doors, Locks, and Hinges, and for 
plaiſtering and ſizing 0 

For a Partition inthe ſecond Story , for 
plaiſtering and laching, ſizing and ren- 
dring : two Doors, Locks and Hinges, 
and painring 05 

Fora Partirion tn the third Scory,and one 

I 4 round 
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oO O > od. of>. 


round the Stair-caſe, with materials asl, s. &, 
inthe other | os 12 
For rhe like in the fourth Story o5 ©8 
For plaiſtering, laching and fizing in the 
Garret, and for Doors and Hinges O5 ©3 
For ſixteen hundred weight cf Lead 14 o3 
For an Iron Balcony, and painting O9 15 
Building coft in all 349 16 19 
Dedution for one Party -wall | 
_ and Peer-ſtone | 25 11 11 ob 


For the other Party-wall, if they 
make uſe of rhe whole wall xo 19 9 


Deduttion in all | 36 118 0b ? 


Remainder 3135 1 — | | 


A Compu'' ation as to a Street and Lane of Note. 


©” OWT 
For one Party-wall | 39 08 © 
For the other Party-wall  2$ 10 8 
For the Wall fronting borh the Streets 34 15 29 
For Roofing and Tyling ' *- 277 12 © 


For Shop-windows,, Doors, painting, 
with all materials abour the ſame 
For four floors , and for the Penthouſe, 
and Tyling | 41 00 
For handſom Mundilions and painting 03 18 
For four pair of Stairs, and painting © ©3 06 
For Window-frames, and painting 
For Iron Bars and Caſements - OZ Ol 
For Glaſters work Og © 
' ForLinrals - O2 OO 
For feven Chinmeys with _—_—— 
Yo | an 


V) 
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0000000 
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7. | and Torſels, and Timber round thel. s. 4. 


Hearth ; . 17 10 © 
For plaiftering and fizing againft rhe 
| Party-walls | 04 05 © 


For plaiſtering and ing in the Front 03 60 © 
For a Particion in the firft Story , rwo 
> | ' Doors, Locks, Hinges, ,plaiſtering, la- - 


- | thing, rendring and _ 03 06 8 

- | For ho like in the ſecond Story , and "TEST 1 
round the Stair-caſe 73:4: 209,16! i@ | 

_ F For the like inthe third Stoxy 05.12 2: 


| For plaiſtering, lathing, and fizing in the 
+ Garret , and for Doors and Hinges og 03 4 


! Fora thouſand weight of Lead 09 00 oO. 

F Building coſt in all ' 275 10 2 
Dedution for one Party-wal 19-14 © 
For the other Party-wall 09 O05 4 
Deduction in all _, —2a8 19 4 


Remainder 246 19 10 
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A Piatform for two Houſes, the Gronnd' 
lying as is there ſuppoſed , one being 
I2 foot ia Front, and 35 foot wide in the 
Rcer, the other 24 foot Front. 
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nd I aluation as to the Hoof: which in twelve foot 172 


0 Front 12 a þ1 z; ah and 4 hams Street, 
1c 
For the Party-wall that is forty tix foot Y Sf, # 
! indepth 63 0F ro 
/ Forthe other Party-wall, and behinde : 
| theother Building _ 196-03 1 
For Peer-ftones-- apes | | O09 09 0 


For Brick-work in the frontand reer '' $8 13 4 
For the five floors, every floor having a- 
bour eight ſquare , and abour feventy 
foor, which for one floor is worth twen-' 


ty three _— five ſhillings , and for 


the fie floors — HCC > 
For twenty nine Windowwframes , "with - 
 RVORTI LInO and rien; ' 144 
For Lintals - "02 09 0: 


For thir teen Chinirieys agfaihſt the Parry ery 
wall. Mancle-trees , Torſels,and Timber 


T2 WW = 


' round the Hearth © feb) 7-26 2-0" 
For Iron Bars for the Windows z and for: | 
Caſements 6 2 -'6 
For CNny 06-05 © 


flyers SS IN i wah ow hile .. 


ling: a Step, and painting I2' 1.4 O 
For tive ſquare, and eighty four foor. of 

Rafcering - .ZG03 © 
For ſeventeen ſquare of Tyling 25 10 © 
For plaiſtering and ſizing againſt one 

Party-wall O05 O07 6 
For plaiftering and ſizing againſt the 0- 

ther Party-wall O09 O2 6 
For plaiſtering the four Ceelings I7 o1 8 


Or 
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For plaiſtering and fizing in the front). s. g:| 
and reer O07 07 6 | 
For Shop-windows , and painting, and | 
Door,with all its appurtenances o$ o5 ol 
Fora Balcony, Door, Frame, Locks, with ol 
all irs appurtenances o1 18 0| 
For paving the Cellar with brick 05 ©0 © | 
For a Partition in the ſecond Story, wich: 
two Dogrs, Locks and Hinges , and for _ | 
laiftering, rendring, and ſizing - og e5 ${| 
For three Particions in the ſecond Story. . , 
being divided. into-chree ;Raoms.. For  - | 
three Doors , . Locks. and. Hinges , and ; 
painting ; and for plajitering, cendring = | 
and i17ing | . 69 10 2| 
For thelike inthe third Stacy. - - - o$ 12 o | 
For the like in the fourth Sor, |  e8 04 o 
For plaiftering, lathing, and ſ1zing in the _ 4 
Garret , aud.for two Doors and Partis,, .. | 
tions odert} bog eld - 4.13.13, 4 
For fix Candilivers and*painting ,; . roy 12 © | 
For an Iron,;Balceny , with a plain Bar | / 
and a twiſted one, weighing four hum- _ 
dred weight ; 09 03 6: | 
For ſixteen hundred weight of Lead 14, 08 © | 
Building coſt in all "Gol. 12 47 | 
Dedudion for Party-wall and © —— 
Peer-ftone Et 34 03 5ob | 
Remainder A417 9 196 | 
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Valuation as to the Houſe which isto be 1wen-) 
ty ſour foot in Front, and twenty five foot 
in depth as to the high and principal 
L. 


Street. #. 
For one Party-wall and Gabel-end 34 ©6 9 
For the other Parry-wall 34 06 9 
For the Brick-work in the Reer 32 19 3 
For Peer-ſtones O9 00 © 
For Brick-work in the front 20 03 4 
For hve floors, every floor having about 
four 'fquare and a quarter, which 1s 
worth for one ſquare eleven pounds 
chirteen ſhillings and nine pence, and 
for the five floors and Balcony 60 £o © 
For window-frames with thirty fax lights 
Painting and Lintals or 1+ © 
For* eight 'Chimneys wich Mantle-trees 
and Torſels, and Timber round the 
Hearths 20 CO O 
For Iron Bars for the windows,caſements 
and Glaſſery -— Of © 
For five pair of Stairs with an open Ewel 
and for painting 16 19 © 
For nine ſquare of Rafrering 17 02 © 
For ten ſquare of Tyling, and Tyling the 
Penthouſe 15 06 6 
For plaiftring and ſizing both the party- 
walls and in the reer 08 12 © 


For plaiſtring and fizing againſt the front oz 07 6 
For lathing and plaiftering againft che 
four Ceelings 06 05 4 
For ſhop-windows and door with breſt- 
ſummers andall its appurtenances, and 
for painting 17 12 
For 


©? 


- pmmmrntiis 


S 
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For a Balcony, Door, and Frame , with _ 
Lock, Hinges, Pairitingy and other ap- 1, -. 
purrenances - - IT "Or 18 

For a-Dgor in che Cellar; Painting, Lock, 
and Hinges Ts 00 13 

For paving the Cellar with brick 02 14 

For a Parcicionround the Stajr-caſe tho= ..- 

' row the room inthe ſecond Story : for, 
plaiſtering, lathing, rendring, and ſt- _. 
zing :* two Doors, Painting, Locks,and + .. 
Hinges” | | . . 107.15 

For the like in rhe rhird Story 06 16 


For the like inthe fourth Story x D009: 


For plaiſtgring, lathing, andizing inthe | 
Garret "7 ou” "5 pmol 


For an Iron Bale6ny, with a plain Bar and. . 

_ a twiſted one, about. eight hundred - ; -, 
wetghr, and painting .-- +.,.18 07 
For thirteen hundred weight of Lead 1x3, 14 


Houſe coſt building in all ..* 374 10 


, Ju ry =O aDee Prana Mn 


Dedution for Party-walls, & Reer-' ., 
* wall, and Peer-ſftones *© = 


Pn —_— 


HQ. 


” EY ps FIp F.i - i ;., 04 I4;: a 
For twelve Candilivers ap painting, 94 18 4 


PO "EIT "Y 


Remainder | '"at9.13 90 


ae Ae Aol inn 


54 16 40] 


al 


- 


. For @ Partition in the firſt Story , with 
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Ka 
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A Valuttion as to the Houſe which is to be 
twelv?' foot in Front, in a Street or 
| Lane of Note. f 


For one Party -wall that 1s forty ftx foot], 5: Ad. 
in depth . | - 53 06 oO 

| For the other Party-wall * 31 02 
For the Front and Reer-wall 35 ©6 :; 
For the four floors | 3 00 © 


95 
For Window-frames witch fifcy eight 
Lights, and painting.and for Lintals x2 os © 
For ten Chimneys, Mantle-trees, and 
Torſells, and for Timber round the 


Hearth 25-00 © 
For Glaſſery , for Iron Bars, and Caſe- 
ments I0 04 .O ] 
For four pair of Stairs, with flyers and . 
windows | 10 09 © 
For paving the Cellar 05 00 Oo J 
For Raftering and Tyling $5 33 - © 
For Mundilions and painting ol 10 © 
For plaiſtering and fizing againſt the | 
Party-walls I0 18 © | 
For lathing and plaiſtering the three | 
Ceelings 12 16 3 
For Shop-winduws, Door, painting, with 
all irs appurtenances o8 05 © 


two Doors, Locks and Hinges; and for 

plailtering, rendring, and fizing 04 os 8 | 
For three Partitions in the ſecond Story, | 

ewo Doors , With the like appurre- | 

nances _ | @©9 10 O | 
For | 
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| 6-4 £ 
For thelike in the third Story = 08 12 oft 
For plaiſtering, lathing, and fizing in the 
Garrer , and for rwo Doors and Parti- 
tions I3 13 of 
For eleven hundred weight of Lead taken 
up in this Building  O9 18 of 
Building coſt in all 460 14 2 
Dedudtion for Party-walls 72 04 2 
Remainder 388 10 of 


A Valuation as t6 the Honſe whith is to be | 
24. foot Front ,in a Street or Lane of note. | 


EL 4.4 

For one Party-wall and Gabel-end * 28 19 5 

— For the other Party-wall nn 1 

For the Reer Party-wall = 36 1 
For Brick-work in the front 18 04 of 
For four floors , every floor being worth | 
eleven pounds thirreen ihillings nine |} 
pence, and for a Penthouſe 48 ©0 of 
_ For eleven Window-frames with rwenty | 
 eiphc Liohes, and fox painting . 04 18 of 
| For Lintals, Glaflery, Iron Bars, and | 
'Caſements O07 O4 bf 


For Shop-door windows, Breſt-fummer, - | 
with all their appurtenances, and pain- | 
ting 7 17 12 6h 

For :fix Chimneys, with Mantle-trees, "4 F: 
Torſels, and Timber round the Hearth x5 00 | 

For Rafcering and Tyling 32 08 

For 'plaiſtering and fizing againſt the 

\ Party= | 


ea. © 


[ 
A 
A 
d 
1 
\ 
} 
\ 


- 
> 


| 


þ 


aA itt 6 


"= INTE 


, 
by 


| Hinges @& 


© 
| For five hundred weight of Lead taken up 


le we... TT. OOO OR 
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 Faxty=walls, andin the Reer 06 09 © 
For plaiſtering and ſizing againſt the 


Front OT OO O©O 
For plaiſtering the four Ceelinsg3 04 I4 © 
For four pair of Open Ewel Stairs, and _ 
| (painting 12 08 © 
For a Door into the Cellar , with Lock 
| and Hinges; and for paving the Cellar 
| with Brick | 05 7 


For a Partition round the Stair-caſe,and 
' through the Room in the ſecond Story: 
| for plaiſtering, latching, rendring, and 
' fizing; two Doors, painting, Locks and 


QW 


| : ne os | O07 O9 
' For the like in the third Story 06 16 4 


* For plaiſtering, laching and fizing in the 


Garret, and for Mundillions, and pain- | 
ting 6 14 8 


in the whole Building O4 IO © 


Building coſt in all at I - 


DeduQton for Party, and Reer- 
..  Party-wall = 44 27 6 


239 04. it 


<< CC 


Remainder 


K A Plat- 


4b 
HHH 


- Forthe Wallin the Reer, not reckoning 
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 APlatform for a Houſe which #s 3O foot in | 
Front, and 20 foot in Depth, and a Nuke 
for the Stair-caſe, as is there 


ſuppoſed. 


ES ind 


þ N\ > ES YSY 


\ 
Ya 


a Front 30 


| 

p 
A Valuation as to the Hieh Street. : 
: 


| E 6 dj 
For one Party-wall and Gabel-end 27 Og 4 | 


For the other 27 09 4 
the Wall round the Stair-caſe 

For a Brick=wall round the Srair-caſe, it 
will nor be requifite ro be alrogerher ſo 
thick as the other Building in the Cel- 

tas, 


29 04 4\ 


Prerchaſer and Builder. 
. lac ; ; it may berwo bricks thick, and in 
I _ 1c *-od all 

| ke up 


three], 
18 


.ights, 
14 
iffery 20 
1g five 
Pent- | 
70 
| 12 
Breſt- 
, With 
ting 22 
., Hin- 
O1 
, and 
19 
Muſe 15 
pain=- 
O6 
02 
ming 
lofe) 
aſt rhe 
reer, 
= IO 
4 anſt rhe 
front 08 
| For 


f, 
(010) 
(070) 


04. 


OO 


00 


15 


12t 


d. 
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A Plat form for a Houſe which is 20 foot in| | 
YT 


$4 - 


COoppoofoo oo poo oo offi TTTTqICIEINID 
JT” EE” me” tf 


=> «cr-orNer" Bultaſng In c in the Cel- 
ta, 


Purchaſer and Builder. | 
4a Lac ; it may betwo bricks thick, and in 
' thefirft Srory one andahalf, and all 
the reſt one brick ; which will cake up 


ft For the Wall front and reer 5 
_ For eight Chimeey+, Mantle-trees, and 
! Torſels, and for Timber round the 
Hearth | 20 
' | For Windows , with ſeventy two Lights, 
= and painting ; and for Linrals 14 
For Iron Bars, Caſements, and Glafſery 10 
For five floors ,' every floor having five 
| fquareof workin ir , and for the oY | 
_ houſe. | 70 
# For five pairof Stairs, and painting . 12 
: For Shop-windows, rwo Doors, Breſt- 
| ſyynmer, Locks, Staples, Hinges, wich. 
4 other irs appurtenances, and painting 22 
For a Balcony, Door, Frame, Lock, Hin- 
 ges, and painting OI 
7 For Rooking, raking up ren fquare, and 
abour twetiry foor 19 
For Tyling, and Tyling the Penchouſe 15 
For fifteen Candilivers, and for pain- 
ting o6 
For paving the Cellar wich brick \. 02 
: Fora Door, Lock, Hinges, and painting 
-  _entring into the Cellar 00 


For plaiftering and fizing againſt the 
Party-wall , Gabel-end in the reer, 
and round the Stair=caſe | 
plaiſtering and fizing againſt rhe 
one . 


0 


ON 


T6: a 


— 


in all, Windews being deducted, three/, «5. 
Rod 18 00 


For Peer-ſtones | 09 00 
5 04 


(60) 


13t 


d. 


| T: ty a: 

1 For lathing and Tkatg 
Ceelings 

For a Partition 1h the ſecond Story ; for 
plaiſtering , lathing , and fiting ; for 
two Doors, Locks, Hinges, Sid pain- 


2 Y four 


ting 

For the. like in the third Story 

. For the like in the fourth Srory 

For plaiftering, lathing and ſtzing in the 
| Garrer Fo 

| For an Iron Balcony, with a plain Bar, 
| anda rwiſted one, weighing abour an 


HE. 
T0 ©O 


ol 


Os 17 
O©4. O8 


O4 16 © 


- 


Deduction tor Party-wall, and. 
Peer-ſtones 


Oy CEE Oe 


31 19 4Þ 
Remainder 377 03 '4þ 


$| 
©4 10 ON 
? 


; 


? hundred weight 22 13 9Þþ 
* | To; fifreen hundred weight of Lead ; 
eh up inthis Building | we 10 off: 
Houſe coft in all 1409 02 KC 
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* aluxtion as to the Street and Lane of note. 


; | | Fj. ez 
z| For one Party-wall and Gabel-end 23 036 0b 
{ For the other 23 03:64 
af Forche wall inthe Reer, not reckoning 
the wall round che Scair-caſe 23.08 6 
| For the Brick wall round rhe Stair-caſe, | 
of rakiny tip two Rod, and an hundred 
$ and fifty ix Feet” © | 15 08.9 
of Forthe wall inthe Fronr 2I O00 © 
g | For lix Chimneys to be placed in the reer 
"# wall, wich Manrle-rrees,, Torſels, and 
| Timber -round the, hearch ; for Lincal; 
4 | Windaw-frames and Painting 25 c$ ov 
- | For Glaſlery, Iron Bars, and Caſements 07 0s ©, 
, # For fonrfloors, every one having five 
> ſquareinthe'fame, worth wo pound five 
> ſhillings a ſquare, and for the Penr- 
> houle $7 O00 © 
= Forfour pair of Stairs and Painting IO O00 © 
* For Shop-windows, rwo Doors, Breſt- 
= ſummers, Locks, Staples, Hinges, with 
” other us appurtenances , and paint- 
| Ing. <: 22 ©T © 
; For Rooking and Tyling,and Tyling the 
Penthouſe 35 O06 8 
- For Mundillions and Painting 02 10 © 
- For paving the Cellar wich Brick, and 
- for Lock, Hinges, and Painting 03 06 8 
> For plaiſtering and fizing againſt the 
* Party-wall,and inthe Reer, and round 
the Stair-caſc O7 10 0 


For 


K 3 
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For plaiſtering and fizing againft the/, Js. 4, 
Fzont | Ol O7 © A 
For Lathing and Plaiftering the Ceel- 

ings 07 IO of 
Far a partition in the ſecond Story, for 
Hathing,plaiRering,and f1zing the ſame; 

for two Doors, » Locks, Hinges, and 


Painting 04 15 1 
For the like in the third Story 04 10 ef 
For plaiſtering, lathing, and fizing inthe |} 
Garret | O04 16 of 
For fix hundred weight of Lead taken up © 

in this Building o5 08 of 

Building coſt in all 304 12 9 
Dedu&ion for Party-Wall 23 3 6 ob| 
Remainder 2819 206 


A Plat- 


4. | 

of APlatform for a Building, which is to be 

eighteen foot in Front, and twenty- 
[tx foot in Depth. 


- 
*g 
F 
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& 
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to 
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Valuation as to the high Street. 


© -# 


For ane Party-wall and Gabel-end 35 14 
For the othec Party-wall and Gabel- 


end 35 14 
For Peer-ftones 09 00 
For Brick-work, front and reer 27 os 


For nine Chimneys, Mantle-trees, Tor- 

fels, ahd Timber round the Hearcths 22 10 
For frxey four Lights, and Painting, and 

for Lintals 13 08 
K 4 Far 
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0 vor 


135 Th: City ani Country] 
For Iron Bars in rhe Windows , Cale-7. x. 
ments, and for Glaſſery 10 OI 
For the fortr foors , there being in every” - 
Hoor three-ſquare , and abour thirty 
three foor, and is worth for every floor 
nine pound three ſhillings four pence; 
and for che five Hoors and the Pent- 


For 


houſe 47 00 0 
For ſeven ſquare of Rafrering 15 06 © 
For eight {quare of Tyling , with the - | 

Penchouſe - 3 00 of 
For paving the Cellar with Brick O2 ©0 © 
For Shop-windows and Door, with all | 

!rs appurcenances, and painting .  - 13 00 
For a Balcony-Door, Frame, Lock,Hin- 

ges, and painting - O1 17 
Focnine Candilivers, and painting O03 06 
For five pair of Stairs , and paint- 

"oF ; BJ JO © 
jy * <he three bo ;UIre and nine foot of Par- 

 ri:loning in the firſt Story, three pound 
eighteen ſhillings - for thirty eight yards 

of plaiſte ring, rendring and ſizing, two 

Ot und four ſhillings and fou Dence : 
for rhree Doors, with Locks, Hinges, and 
Painting O08 O02 4. 
For the like in the ſecond Story , having 
' pur rwo Doors £ 07.13 4 
For the like in rhe ikke Story © 07 09 4 
For the like in the fourth Srory "WS 36 © 

For plaiftering and fizing againſt both . 

the Parry-alls . , 05015; O, 
For plaiſtering- and lacking the Ka: = 
Ceelings & | 07,10 | © 


Gn 4 
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For lathing. and plaiſtering the Gar-/, 5s, . d* 


ret 02 15 'Q 
For plaiſtering and hzing 1 in the. front. 
and reer ' 04;12-10 


For an Iron Balcony ; wicha plain Bar © |... 
| anda ewiked one, and for the paint-, 
ing 

| For rewelve hundred and fifry weight cf 
| Lead, taken upby the Balcony , and in 


10-18 9 


[ the pours | 17 05 © 
Building coſt in all | 289 = 0 
Dedudtion for Party-wall, and [- —_ rake 
| _ Peer -ttones 
Reyuinder 245 19 10 


Valuation 35 to the Street , or I.ane 


[> UL. - of Note. 
Rs RE 9 
For one Party-wall, and Gabel-end 30. 02 7 
For the other Partv=wall | 30 02 7 
For the Wall front and reer 24 O4 2 


For ſeven Chimneys , with Mantle-trees 
and Torſels, and for Timber round the 
Hearth I7 10 ©& 


For forty eight Lights, painting, Lintals, 
Iron Bars, Caſemenrs, and Glaffery "13 O03 6 


For Rakiering and Tylin g 24 23: 0 
For the four Floores , ”and che Pent- 

houfe 38 00 oO 
For paving the Cellar wich Brick 02 90 '© 


For Shop-windows, Doors, with all its 


appurtenances, and painting 13 00 © 


T 38 TheCc ity and Conntrey 
For four pair of Stairs, and pain-/. s, d. 


ting 10 00 O 
For the partitioning in the firſt Rory, 
laiſtering, laching, rendring and fiz- 
ing, and for rhree doors, locks, hinges, 
and painring 


08 02 4 
For two doors and the like partitioning 


inthe ſecond ſtory 07 09 2 
For thelike in che third ftory = 07 00 4 
For Plaiſtering, and Sizing againſt the 

Party=-waſlls 04 17 6 
ForLathing and Plaiſtering in the Gar- 

ret . 02 15 oO 


Far Plaiſtering and Sizing in the Front 
and Reer 


- OL 19 © 
For —_— and Lathing the three 


Ceelinps, and Sizin 
For rcp runs dl Palaces oy - : 
For five hundred and fifty weight of 
Lead O4 19 
Building coſt in all "252 19 8 
DeduXion for Party-wall 30 ©2 7 
Remainder = 222 17 I 
A Plat- 
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A Platform for a Houſe, which is four- 
teen footin Front, and twenty-eight _ 
foot in Depth. 


| = _ | 


Depth 28. 


ey hy m——__—__..4 


gy 
> 
| 


Front 14. 


Valuation as to the high Street. 
b. fo 4. 
For one Party-wall and Gabel-end 33 091 #6. 


For the other 33 09 1 0b, 
For Peer-ſtones Og 000 
For Wall, Front and Reer 2209 2 


Eor nine Chimneys, five whereof are 
placed inthe Corner of the Houſe: ſo 
that they having the adyantage of both 

; ; ; . © = Snot walls, 
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walls will not be worth above one 
pound chirteen ſhillings and four- 
pence, and-' for Mantle-trees, Tor- 
fels, and for Timber. cound the /. 
Hearchs 7 20 
For fourteen Window-frarhes with 
forty-four Lighrs, and for Painting, 
; Lintrals, for a "Balcon; i=Door, Frame, 
' Paincing , with ocher irs appurrenan- 
ces : IO 
For Glafic rs work ] 03 
For Smiths work, for Iron Bars for 
the lower Windows, ohe pair of fold- 
ing Calements, and eleven orher Caſe- 
ments = 03 
For the five floors, every floor having 
ewo ſquare and abour ſevent y five foor, 
and for the Penthouſe 
For Shop-windows, Ort with all irs 
appurtenances: JOINS. ag 
For the five patr-of Srairs,- -ayd -paint- 
ing 1 JO 5. "—_ 
For paving the Cellar wich Brick OI 
For hve fquar e and forry fix foor of Raf- 
rering 
For Pre of fs "RKDIY and about 
wel ye foor a9 
"ring againft che party-walls, 
06 


iſtering and Lathing in the Gar- |; 
WW s Dy 
For” platſtering in the "Front and 


Reer . 


For plaiftering and Lathing the four 
Ceelings, and over the Starrs 
For 


'10 


O06 


F; 


IO 
O00 


II 


OO 


O7 
w7 
5) 


11 


02 04, 


O09 


CG: 
O 


©) 
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For five ſquare of partitioning In the}, s, 4. 
four Stories | | 059 © 
For forty-ſeven Yards of Lathing, plat-. 
tering, Rendring and Sizing, in the 

four Stories; the Doors being De« 
ducted | 02 'I, 
For {ix doors with Locks, Hinges, and * 
painting | ©4 Oc 
For an . Iron Balcony ; and paint- 

ing o$ 1c 
For one thouſand weight of Lead ta- 

ken up in this Buildh:g 09! 00 


—_———— 


Building coſt in all 273 15 

Deduction for Party -walls — 
and Peer-ſtones 42 19. 

Remainder . 230 14 


aluation as i0 4 Street or Lane of no!« 


5-0 
For one party-wall and Gabel-end 32 08 | 


For the other 32 08: 
Fer the Wall, Front and Reer 20 IO 
For Shop-windows, with all its appur- 

tenances, and painring c9 T3 
For four pair of Stairs, and painting og oo 
For the four floors and Penihouſe 31 05 
For Raftering and Tylivg 19 19 
For thirty rwo Lights, and painting 07 OC 
For Glafſery, and the work in the Win- 

dows _ 05 08 a 
For plaiſtering the party-walls, and a- 

gainſt the Front and Reer 06 06 © 


For 
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| | 2 & , 
For paving the Cellar wich Brick oi 19 ' © 
For ſeven Chimneys, with Mandle-trees, 
Torſels,* and Timber roynd the 


Hearths | 16 03 4 
For three ſquare, and about eighty foot 
of Partitioning | 03 18 o 
For' Lathing , Plaiſtering , and Size- 
- ing | OT O02 © 
For five Doors, for Locks, Hinges, and 
+ Painring | 03 06 $8 
For Plaiſtering, Lathing, and Sizing in 
" the Garret O2 11 .0O 
j- For five hundred weight of Lead O04 10 © 
Building coft in all 207 09 10 


M——— Cr—————_ —————_——_ ————_—y 


Deduction for Party-walls 32 08 110b 


[2 0 


Remainder 175 ooio ob 


&-.& 
For the Party-wall and Gabel-end 24 O4 
The other Party-wall 24 04 
For Peer-ſtones Og OO 

. For Brick-work, Front and Reer _ 1x3 06 
\ For Shop-windows, and Painting o©7 00 


=_ 
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A Platform for a Houſe, which is to be 
ten foot in Front, and eighteen 
foot in Depth 


NA 7 
+ 
5 
A 
A 
'i uf 
pam | | 


Front: 10. 


Valuation as to the High Street. 


© 000 © & 


For four Chimneys, with Mantle-rrees, 


and Torſels, and Hearth-Timber 10 00 © 


For five floors, Chimneys, the Stair- 


caſe being deducted; and for a Pent- 

houſe 16 20 Q 

Eor Window-Lights, and for paint- 
| hs 
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ing, Lintals, and for a Balcony-Door, /. s. &. 
+ Frame, Lock, Painting, &c. - .-;06 02" 6 
For Glafters, work, and for Iron Bars, 
and Caſements , -, —- _ 03 02 4 
For five pair of Stairs; and Painting 10 00 © 
For five Candilivers, and Painting O02 O02. © 
For Rafering and Tyling, and Tyling . - .. 
the Penthouſe 2 RI "M 10 00 © 
For three ſquare of Partitioning round | 
—_— n—_—_.':;:; i 63 6 © 
For Lathing, Plaiſtering, Rendring and | 
Sizing on the ſame 11 A o« 8 
For four Doors, with Locks, Hinges, 
and painting [1 O2 103 £4 
For plaiſtering the four Cec-ings | 02 10 O 
| For paving the Cellat EEE 00 14 © 
For Plaiſtering and Sizing againſt the - 
Party-walls, Front and Reer 06 00 ©: 
For plaiſtering in the Garret : 00 18 6 
Fora Balcony with a plain Bar, and a | 
eewilted one , _ _. | 07 10 © 
For eight hundred weight of Lead o6 v4 © 
Building coſt in all 166 07 10 
Deduftion for, Party-wall and,. 
Ly . Peer-ftones 28.14 05. 
Remainder - 138 13 o5 
Ry 
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ths A » , TY 7 . 5 
Faluation as Fo tie St cet or Lane of note. 


The 


EW 
For Parry-wall and Gabel-end 20 I7 2 
For the other 29 17 2 
For the Wall front and teer 10 08 © 
For three Chimneys, Mantle-trees, Tor- 
els, and Hearrth- Timbers C7 10” © 
For Shop-windows, and painting 07 00" 0 
For four Floors, and Penthouſe 13 00 © 
For Raftering, Tyling , and for Tyling 
the Penthouſe x0: 4 4 
For paving the Cellar 00: 14. © 
For four pair of Stairs, and paintins ©o8 00 @ 
For a Partition round the Srtair-cafe in | 
the ſecond and third Story ; and for 
Larhing, Plaiſtering, Rendrin g and Si- 
ZINg ' O02 03 © 
F or three Doors , Locks , Hinges, and 
painting 02 00 © 
For Window-frames, painting , Lintals, 
Glafters-work , and Smiths-work for 
Caſements and Bars in the Cellar 06 02 4 
For plaiſtering againſt the Parry-walls, 
and in the fronr and reer in the Garrer 05 08 6 
For Mundillions and painting 00 18 © 
For three hundred wetght of Lead taken 
_up in this Building 02 14 © 
Building coſt in all 117 16 2 
: DeduQtion for Party-walls 20 17 2 
Remaindec 96 19 9 
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The Art of ArchiteQure to be uſed in any fort of 
Building in High Streers or Lanes, conſiſts onely in 


the placing of Chimneys and Stair-caſes, for con-| 


venience of Trade, or otherwiſe ; for which pur- 
poſe I have fer you down Chinmeys and Stair-caſes 
of moſt ſorrs : bur eſpecially of thuſe forts which 
are moſt in uſe for City Buildings. 


ATABLE of the Rate of Materials, 
a the Buildings laſt mentioned are 
computed at. 


I Ricks ar Sixteen ſhillings an Hundred. 
Lime ar Ten thillings an Hundred. 

Sand ar Three ſhillings a Load. 

Timber, both Firr and Oak , at Two pound fifreen 
{hillings a Load. 

Deal-Boards from ten to twelve inches broad, and 
abouc ten foot long , at Seven pounds ren ſhil- 
lings an Hundred. 

T yles ar One poind five (hillings a Thoufand, 

Lathes ar One ſhilling eight pence a Bundle. 

For Lathing, Plaiſtering, Rendring , and Sizing 2 
yard, One ſhilling rwo pence 

For Lathing and Plaiſtering, Ten pence. 

For Plaiſtering and Sizing, Six pence. | 

For Iron Balconies ac Five pence, or five pence far« 
thing a pound. | 

For Folding-Caſements, Fifceen ſhillings a pair 


For Ordinary Caſements, at Four ſhillings fix pence 


« a piece | 
For Window-frames, at Three ſhillings a Light. | 


For | 


Yo err ern 
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For Glaſſery, ar Six pence a Foot, 

For Candilivers, ac Five fhillings a Feot Car- 

 ving 

For painting Lights for Windows , Six pence 2 
Lighr. 

And Doors, Stairs, and ſuch like, at One ſhilling 

a yard. 0] 

For Lead wrought , at Eighteen fhillings a Hun- 
dred. 


So that as Materials riſe and fall, the Builder may 
tncreaſe or abate in his Compuration. 


Since thar ic is not feizable ro lay down a Plat- 
form for every mans occaſion, withour ſwelling 
this ſmall Treatiſe co a Volume , I ſhall in irs due 
place fer down ſume few Rules whereby any man 
may take an exat Survey of any Superficies , 
and meaſure Timber , or any ſulid Body , and 6 
be able co Compure his Building himſelf, and 
finde our the Charge of any ſorc of Building , , whe- 
ther ic be for Ware-houſe room ( which mult have 
very ſtrong Floors , by reaſon of the greac weights 
which chey uſually bear ) Brew-houſes, Whartfs, or 
Works of what kinde ſvever, | 
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Leafs ſeri of Brulding. 
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There is other fort of Build ings mentioned in rfte 
Srature , which is for By- Allevs, Lanes.Bv-Cnurts, 
and ſuch p!aces ; rhis torr of Building. f Is tobe but 
rwo Stories high, beitdes Cellars and Garrers. Bur 
Ending by the Lord v7 ayor, Court of Aidermen, and 
Common-Com cels Declaration on rhe One and 
rwentieth day of Arch, 1666. Fhac mott of the 
Streers, Lanes, and All-ys in Londcn , are made 
eirher Bio! 21 Streets, or Lanc: of Nore , Iſhall de- 
fiſt ro Jay 1 vou down any Pjarforms aw this forr of 
Buildings , or make atuy © :lrarion chereupon ; bur 
ſhall ſer Gown how, and 4frer what manner they 
"ought ro be biiile, and ſhall leave rhe Computarion 
thereof to rhe Proprietor, by the Rules before, 
and hereafter mentioned. | 


- The Cellars SAfre TH) be H Þ CO. and 4 half. 


The frft STQr 1 v1 9 P, 
The ſecond c Foor. 


Thickneſs of Walls i: Front and Reer, to be 
two Bricks ro the ftirit Srory , and from rhenceto 
rhe Garret one brick anda half, and in the Garret 
cone br: k. Party-walls to be of the thickneſs of 
one brick ro rhe Garret, and in rhe Garrer one 
Frick : but it is convenient char the Par ty-wall in che 
Cellar thould be rwo bricks thick, 


, 


| 


NT LE as. _ 


Principal Rafters under 15 Foo: - 
y F 
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Seantlinos for Timoer for this fort of - 
| Bu:ldit!, 


IONS 
For ite F lvors. 


a . 
EW. ' 


, , | E _ _ 01 ") A ( C _ : 
S Supmer tinder 15 22;chesd32 FRCTRG 
Lad For the-Rocf. e174 


Car foor 8D 5! 
S = 8-mches 
| 44 CAT TOP >» 
Single Rafcers, four toor anti tnree tnehes, | 
i Leagth Trickpsſs TDeptb 
OVYHRS TO WE | 
J vi r I'Q Z Q and 5 ” © inches, 
Garret Floors Ts” Lois 


-— 1 have obſerved in the Cicy, that where there 


ſhould, be ſuch Building as theſe , rhe Builders do 
commonly build chem three_Stories high ; they e- 
ſteeming theſe Houſes as Manhon-houſes, and fo 
build the fame as they pleaſe, 


{ be fourth ſort of Þutldings. 


The fourth fort of Buildings being great Manſion= 
Houſes, and nor ironting Hizh Streers, or Lanes of 
Note, are lefc to the diſcretion of the Builder , fo 
that they exceed nor.four Stories. Ifhall fer down 
two or three Plarforms , wichour any Compurario:1 
pn the ſame, for. this ſort of Houles. 


# 
FIR « 
- 

\ at 


L Z A Plat- 
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A Platform for the ſecond Floor for 4 l:rge 
Houſe i a high Strcet or Lane of Note, 
under which there is ſuppoſed to be a 
Shop or Warr-hnyle, 


| | wy T) . 
CERT T_T == 


— 


_ Front 28 £410 
'A The Stairs. B TheParlor. C The Kitchine 
DP ALarder, or Burtery. E An OpenEwel from 
:!herop of the Houſe , giving light to the Stairs and 
Burzery., F The Diniug Room. & The Paſlage 
intoche Balcony, 11 The Chimneys, L 

A Plat- 
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A Platform for a Tavern. 


| c | - 


_ 
" | «| «| T5 


—— — 


cx \E==x=] nf | } | [IKESS [VEE 
Front 48. 
A The Door and Encrance into the ſame, B The 
Bar. C Small Driaking-rooms. D Larger Drink” 
mg-rooms, E The kirchin. F APair of Hearth- 
pace Stairs. G The Entrance into the Cellars. 


In the ſecond Floor you may either make four large 


Rooms, or elſe two Rooms, or one very large. 
L 4 A Plats 
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TO THE 
COUNTRY BUILDER, 


T Heſe Jaſt Platforms for Manſion-houſes , niay 
ſerve for Mai.l.on-houſes to be built in the 
Countrey, Ir wil be neceffary for the Countrey- 
Builder , if he build his Houſe for his Summer and 
Winter Abode, to regard rhat fuch Roumsas are 
1: mended for a Summer K eſidence , be large and 
Ii: hiom - all dA 1ts Winter Rooms more contrated, 
V. i fewer Windows. If hebuild his Seat for the 
Sumtucr onely ,, he mav 1mitare ſome ſort of Fowl, 
who cliapge itheirabode in the Winter. 

Houſes being made to inhabic , and nor to gaze 
on, Ccnventences cuhr ro be preferred before Or- 
arments and Unitormicy , al:hovgh borh, may be 
revar'ed , where rhey may be had. Ler him place 
«biis Scar where there is uſually a wholtom and equal 
Air, and where there is gol Was, good Markers, 


00d Neighbors, Converiency of Warer, near the, 


# Imrch, good Profpect, ſtore of Fuel, Shade, and 
Shel:er ;_ near places for "Hawkirio and Huntivg.a ſo! 
 ocher Recrearions, near and convenient for his bu- 

{inel(s. 
 Ler there be un the Nori} and Eaſt of tbe Houſe a 
Iron &r a Greve of hight Trees, for ſbeicer agatnft 
the 
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the violent Storms and Winds which come from the 
Northzand Eaft, from off the Continent, ſo thar the 
#1 Air: doch partake of. the cold Streams which are 
breathed -our of rhe Earth; this being one cauſe of 
che great Froſts: which are <bſerved ro be, when che 
Winds are in-any of thefe two Quarters: The Winds 
being in the South or Weſt, do partake ot the fieams 
which come from the ſalt warer, which are warmer ; 
fo char for the muſi* part when rhe - Winds, ,dorurn 
co theſe” Quarters, irs warmer, and: often produces 
Fhans.i 1. p70 a5 ESR T1 
Le: there be adjoyning ro the Houſe a eduventent 
Garden: it. being rhe' pureft ot :humarie pleaſures, 
and a great iefrethment:rothe {piritsof man, with- 
our which Buildings are but groſs Handy=works ; 1c 
is decent ro have = Gravel Walks in:the-Garden, 
ſuirable ro every Monerh in rhe Year; Each fide of 
which to be ordered and fer with ſuch things as are 
then in ſeaſon. For Novemver, December, and Fa- 
ntary, fuch things which are green all Winter; As 
Tuniper, Bays, Cvpreſs Trees, and Hedges of Cy- 
preſs, Lavender, Holly, Ivv, Lawrel, Pine-Apple- 
rrees, Eugh, Roſerary, Orange-trees, and Lem= 
mon=trees, it they be toved. Larrer end of Fanuary 
F ebruary and March, Primrofes, the Red;,Blew; and 
Yellow ; Crows-Toe, purple colour, Blew and 
White Violets, the Dazy, the Yelluw and White 
Pathdil ; Several Trees iu bloſſom , a« Peach-trrees, 
Almond trees, Sweer-triar, aud ſuch like, For 
April, May, avd 7uiy, Flower-de-luces, Cowſlips, 
Scock-Gilliflowers , Roſemary Flowers, Tulippa, 
Lilies of all forts , Pincks of all forts, Cornatons, 
Roſes of all kindes , Honey-ſuckles , Strawberries, 
Columbine, Marygold, Jeſfime-rree with flowers, 
moſt fort of Trees in bloſſom or it fritc, In Aus 
gift, 


[} my 
F 
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, September , and Oftober , moſt ſorts of Pare| 
IE "C Grapes, Peaches, and other Summer au 
Winter Fruirc , are grown ro: their perfe&ion and 
ripe -- Some F lowers are for f hr, and not ſmell; as 
the Tulippa, Dafhdil. and ork ers. ' Others for ſmell | 
onely, as che Roſe, Pinck, Violer, and:ſuch. like ; 
Ic is a great refreſhment ro have plenty of hole 
Flowers of which the Air-doth partake of their 0+ 
dours as they grow , 'As Violers, which come in 
April ;:and larter end of Aupuſt, Wall-flowers, the 
Musk, Roſe, Honey-ſuckles, incks, Gilliflowers, 
anduch like . 
_.--Where rhe Countrey Builder cannot make ele- 
&ion of @ Place where he may have all rheſe Con- 
veniencie® ,.ir'is good for _ co get as. many of 
a4 596; act 
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A Platform for a Manſion. Houſe. 


OY 


4 The Paſſage i into the Hall, 
B The/Hall. 


C ThePaſlage into the Garden. 


DandE Steps entring intothe Parlors and 
Kitchin, . 


F The Great Parlor. . 
G TheLittle Parlor. 


Frontin all 90. 


H The vs pg Stairs leading up to 


= Dining-room over the Hall, 
7 The Kitchin. 


K A Place for a Brew- houſe, Waſh- houſe, 
| .or the like. 

L. The back Pair of Stairs. 
M A Paſtery, or Larder- 
N The Chimneys. | 


+ wt 
ME ASURING 
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And of all 


SUPERFICTE S,' 


Let themlie in what form they 
will , 


And alſo how for to a any Solid. 
After a compendious manner« | 


Purchaſer an4 Bnildey. 157 
How to mg ſure any Superfictes, 


As Floorinzs, Pirtitioning, PaOements , 
Bodra, Gldſs, Waiufi at, Brick-works 
TR: Tyling, and juch like. 
. e 


) bye 1s nine ſquare. Foot in one ſquare Yard. 
One hundred forty four ſquare Inches in one 
fquare Foot. . 


If che Superficies be four-ſided , and the Angles 
right, mulciply.rwo of the fides which comprehend 
any Angle , and you give the concent of the Su- 
perficies. 

As letthere be a Superficies A B D C, whoſe 
Anglesare right; - And the fide B A be twelve In- 
ches , and rhe ſide A C be ſeventy rwo Inches, 
rwelve being nuciplyed by ſeventy rwo, ſhews the 
ſame to be eighr hundred fixty four ſquare Inches ; 
which being divided into Feer , is fix ſquare Foot, 
and this gives the content of the Superfictes. 


B_ -._._— 
| 4 


Þ +4 
A oo 0 


This Rule of Mulriplying the Breadch by rhe 
Length, holds rrue for the —_— all Superficies 
which are four-ſided, and their Anglesrighr, : 


LH 
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As ſuppote the ſame to be Brick-work , and to be 
a Brick and a half thick,” the breadch to be ten 
Foor, and rhe heighth to be forty eight; ten being 
multiplyed by forty eight, ſhews the ſame ro be 
four hundred and eighry Foor, which being divided 
= Rods, Is one Rod and two hundred and eighr 

oor. 

The Brick-work in the Cellar is to be five half 
bricks thick, to which you may add the thickneſs of 
rwo half bricks thick, which may be done thus : 
The Wall in the Cellar ſuppoſe ro be ren Foot in 
breadrh,and ſeven Foor in heightrh,which being mul- 
riplyed rogerher ar a brick and a half, ſhews the 
{ze ro be feventy Foor; Qur of which if you de» 
duct onerhird part, which is twenty three Foor,and 
one third parr of a Foor , the ſurpluſage of one 
brick in the Cellar will be forty fix Foot, and one 
third of a Foor. By the ſame Rule you may com- 
pure the ſurpluſage of half a brick in the firſt Story, 


if you deduct one brick. 


Boards broader at one end than other. 


In caſe Board be broader at'one ena than the other, 
meaſure che middle of the Board, and multiply char 
by the length, and it will ſhew the Superficies. 

Or elſe you may meaſure how broad iti: at each 
end: As ſuppoſe the fame to be ren Inches ar one 
end , and fourteen atthe other ; which being ſum- 
med together , is rwenty four Inches, half being 
rwelve , which multiplyed by the length, will ſhew 
rhe rrue Snperticles., 
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It will be neceffary before I proceed any furthers 
to ſher! how ra draw a Perpendicular Line from any 


Poinr, to any Line given, 


| 
YA 


"%c. 
>< 


Set one Foot of the Compaſs upon the Point gi- 
ven A, and with the other cur the Line given in 
two Points B C., and then from either of thoſe rwo 
Points draw wo Arches oppofire ro the Point gi- 
ven, as they may cut in the Pour D, and from the 
ſe&ion of rheſe Arches ro the point given , a right 
[.ine drawn cuts the Line given perpendicularly. 


160 The City ate Countiey 


x $40,094 Wo” ff " b 18 + K F 
Hoty to vredſure any Superficies lying 3} a Dia- 
mornd Fire, whoſe tides are parallel, but 

"7 WS 
ot rignt Angles, (ſuch as is the $us- 


perficies"A BDC. 


= _ : 
o 
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Draw a Perpendicular Line from the Angle A, ro 
the LineC D, and multiply che Perpendicular Line 
by the Line CD, or AB, and ir will ſhew che 
conrenr.. 

F A 


et 


Lew to zaeaſure any Supcrficies, whoſe Angles 
_ aren't right, as is the Superficies ABDC. 


Writ voir ot tc. Aris SE ano At Ret GASES LL 9. 2d i AGB 0. 4 ABBA 7 x. 4 
M - CI 0 — . R—_ ho — 
1 ; p4 
® 


——_— mem manoado neon wm—_— 
tn none i tern ti es a er AB CBI eee no 


6-4: WS 


« NrawaLine fromthe Angles A D, or CB, and 
meaſure the ſame by the Dodrine of Triangles. 


Flow 
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How to give the Content of any Trian gle. 

There are three ſorts of Triangles. 60 

1. One being a Right Angle Triangle , which 
hath one Angle right. 

2. The ſecond being'a Blunt Angle Triangle, 
which hath one Angle bigger.chan a right. 

3. Thethird is an acute Angle Triangle , which 
hath no Angle ſobig asa right. © 

If the Angle be a Righr Angle Triangle , then 
multiply half of either rhe comprehending fides by 
the other comprehending fide, and rhis gives the 
Content. | 
. As ler there be a Right Angle Triangle ABC, 
whoſe comprehending ſides are BA, BC, ler BC 
be ten Foot, and BA fix , multiply fix by five, 
(which is half of one of the comprehending fide, 
by the other comprehending fide ) orten by three, 
and this gves the Content of the Triangle. 


B CG. 
9 
A 


If the Anglebe a Blunt Angle Triangle, from the* 
Blunt _ let a Perpendicular Line fall upon the 
Baſe, and multiply the Baſe by half che Perpendi- 
cular ; or the Perpendicular by half the Baſe, and 
this gives the Content ofthe Triangle. 

As let there be a Blunt Angle, Triangle _ 

M an 


' 
: 
' 
| 
: 
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and from A to. the Line BC , ler fall a Perpendi- 
cular Line AD, and mulciply half che Line B C 
by AD , or half the Perpendicular Line AD by 


B C, and this gives the Contenr. 


BD Mo 


If the Triangle be an acute Angle Triavgle,then 
from any of the Angles ro the Baſe let fall a Pei 
pendicular Line, and mulciply the Baſe by half rhe 
Perpendicular, or the Perpendicular by rhe Bale, 


and this gives the Content of it, 


As lerthere be an acure Angle Triangle AB C, 


 fromany of che Angles, as from B, ler fall a Perpen- 


dicular Line BD to the Baſe AC , and multiply 
half che Perpendicular B D by the Baſe AC, or 
half che Baſe AC by the. Perpendicular BD , and 


' this gives the Canteur.....:: 


—  "_ 
% q -—_— 


The uſual way of Meaſuring Land , is by a Pole, 
or Rod of eight Foor and a quarter , or fixteen 
Foot and a half inlength, or by Carpenters Rule 


, Chain 


& 4 


is 5 , av 
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Chain, or any thing divided into Foot and Inches, 
 APoleor Rod, hath cwo hundred ſeventy ſquare 

Feer. 

An Acre contains one hundred and ſixty ſquare 
Poles or Rods. 

Note, that any Map or Plat of Ground, if ic hath 
never ſo many Nukes and Corners, may be reduced 
into Triangles 2 and ſo the Content fhewed. 


How to meaſure any Superficies, which 
#5 Circular. 


The moſt uſual way of meaſuring Circles , is firſt 
to finde how much the Diameter of the Circle is, 
4s 14, and then to mulriply rhe Compaſs by three 
rimes the Diamerer, which is 42 , then to multiply 
half the Diamerer by half rhe Compaſs, as 7 by 21, 


which ſhews the Content to be 147. 


M 2 This 


6 LAW 
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R This Rule hath ſome ſmall error in it, as Iſhall 
ew, 


ſhe Diameter of the Circle is 14, the Compaſs, 
if you meaſlirre ic, of girt ir, 1544, half the Diame- 
rer being (as before) muiriplyed by half rhe Com- 
paſs, ſhews the Conrenrt robe” 154. So that ir errs 
y nn 3 4- - 
The meaſuring of a Semi-circle, is the mulciplying 
half the Diameter , which 1s 7 by a quarter of che 
Circle, which is x1. fo that the Content of rhe Se- 
_- mkcuycletis77. 
| The meaſuring the quarter of a Circle (which is 
a Quadrant) is the mulciplying half the Diameter, 
which is ſeven, by the eighth parr of the Circle, which 
| | 1s five and a half , which ſhews the Content of the 
Superficies ro be thirty eight and an half. 
| Note , you may prove by your Compaſs whether 
it ir be a Semi-circle, or quarter of a Circle, and ſo fee 
| whether ir will be eaſter ro fnde the Content this 


way, or by Triargles. 
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Meaſuring of ſolid Bodies , 


3 
Timber, Stoxe , and ſuch like. 


Foot ſolid meaſtire hath ſeventeen hundred 
A twenty eight ſquare Inches. | 
If the Solid ro be meaſured have equal fides, you 
may multiply the inches of the breadth, by the 
inches of the thickneſs, and then multiply rhe pro- 
dud by the inches of the length, and this will ſhew 
the Content ininches ; which Content in inches you 
may divide by 1728, and it will ihew the Content 


in Feet. 


As ler there be a ſquare piece of Timber which is 
three inches broad , and ſeven inches in depth, and 
ten Foor (which is one hundred and rwenty inches 
' in length , multiply rhe breadth ( which tis three 
by the depth (which is ſeven) and it makes twenty 
one ; And multiply this produ& of twenty one by 
the length in inches, which is one hundred and twen=- 
ty, and this ſhews the Timber to contain two thou- 
ſand five hundred and twenty ſquare Inches; which 
being divided into Feer, fhews the ſamero be one 
_— Foot, and ſeyen hundred ninety zwo odd 
Inches, 


T 7mber 
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Timber larger at one end than the other. 


The uſual and approved way to finde the Content 
of Timber, which is Taper- -tigure, or larger at one 
end than the other, 1s to tide the middle of ſuch 
Stick of- Timber , and-there ro meaſure the Inches 
of thebreadth and depth; which being mulcdplyed 

by the Inches of-rhe lengrh, and rhe Inches divided 
into Feet, as aforeſaid, givesrhe Content. . 
Note, Thar by chis Rule icis raken for granted, 


ahis Timber which is larger ac one end chan the 


.other , it wants at one end ſo mich as icexceeds in 
Fhe-ather. ! 

Nate, ' Thatfafcy Fogrof Timber of this meaſure 
goes t04.Loag, ; 


[S] 
Meaſuring of Round Timber, 


If the Solid ro be meaſured be round; and nat 
ticker atgneend than rha-ogher , you may: girt the 
piece of Timber witha ſtring , and hinde how many 
Inches the ſame is round; which being found, divide 


4anto;foyr equal parts , and multiply one of thefour 


parts by;anorher,' or che lame ; which done, multi- 
ply thagproduct by the Inches of che length, and ic 
will ſhew the Content in Inches, which you may di- 


vide. unto: Feer. 


As let there be a piece of Round Timber which 
1s forty four Inches round, and fixry Inches inlength, 
and of an equal thickneſs , divide forty four into 
four parts, which is four times eleven , eleven being 
mulriplyed by eleven, 1s one hundred rwenty one; 
which being mulriplyed by the Inches of the length, 
ſhews the ſame ro be ſeventhouſand\two hundred and 
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fixty ſquare Inches, which being divided into Feer, 
is four Foot, and three hundred forty eight odd 
Inche:, 

This Rifle of multivlying a quarter of the Com- 
paſs ot che Tim: er, doch manifeſtly err, as you may 
before obſerve inthe meaſuring a Circular Supe: ti- 
cies. Half the Diameter being mulciplyed by kali 
the Superticics, ſhews the ſame ro be one hundred 
fafry four, which 1s thirty three more than the mul= 
tiplying a quarter ofthe Compals, by a quarter ; fur 
which ver» reaſon the Sellers of Timber do uſually 
allow þur forty Foor of glrt meaſure ro the Load, 
:yhereas of other Timber chey allow fifty, fo thar 1c 
is much at one, | 
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Pate Line. Read, | Page Line. Read. 

3 |25 [Male 71 | I 6 | Car diltvets 

+ EP Cco;ces J2 | 25 Vn 

q-+ 14; jet 27 | 44 io depth 
23|21 [ycars «b;:0. 77 | Pla formj5 & 5 where 13 
41 [11 emo 21s, Cn Wee 
a4\17 260 P10355F where 6& Fls 
aS | 4 40 groql 83 {+2 hem | 
$5\33 {irs eblit. 93 116 Noxt0us 

55 | 4 5 | Balcony dores [127 | 17 Winders 
5$8\18 | Only 90:21. | 31 | 7 [and Reer 0blit, 
62|113 \Toricls 143l 4 Depth 18 


© The Reader is deſired to minde theſe Errata's before be 
peruſe the Book, becauſe they off:x ſome injury to the imen.. 
edſenſe. The jeſs material ones , as ingenurus for ingenious, 
Ewel for Newel, &c, and the miſp]acing, adding, or cm {ſ;oa 
of a letter; need not any advertiſement. 
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